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City  and  County  of  San  Francisco 


Recreation  and  Park  Department 


LETTER  OF  TRANSMITTAL 


April  25,  1996 


The  Honorable  Members 
of  the  City  Planning  and 
Recreation  and  Park  Commissions 
City  and  County  of  San  Francisco 

Dear  Commissioners: 

I  am  pleased  to  transmit,  herewith,  the  annual  General  Manager's  Report  containing  my 
recommendations  for  the  expenditure  of  approximately  $  1 6  million  budgeted  under  the 
1996  -  1997  Park  and  Open  Space  Program. 

This  marks  the  seventh  of  a  15-year  program  that  was  established  when  the  electorate 
resoundingly  approved  Proposition  E  in  November  I  l»S8.  thereby  continuing  through  2005  the 
Open  Space  Acquisition  and  Park  Renovation  Program  established  in  1975  under 
Proposition  J. 

In  making  my  recommendations  this  year,  I  had  to  differ  from  the  recommendations  of  the 
Citizens  Advisory  Committee  in  only  one  instance  I  am  recommending  that  the  $140,000 
originally  allocated  to  undesignated  renovation  projects  be  used,  instead,  to  supplement  funding  of 
the  Margaret  Hayward  Playground  renovation  project,  thereby  increasing  the  Committee 
recommendation  from  $200,000  to  $340,000. 

As  in  recent  years,  this  budget  reflects  an  emphasis  on  acquisition  and  development  projects  in  the 
early  years  of  the  program  as  specified  in  the  language  of  Proposition  E.  These  projects  include 
additional  funding  for  ongoing  projects  such  as  athletic  field  acquisition  and  development,  the 
city-wide  community  garden  program,  the  North  Beach  Pool  renovation/relocation,  St.  Mary's 
Square  roof-top  development,  relocation  of  the  Sharon  Art  Center,  funding  for  a  new  gym  in 
Visitacion  Valley  and  the  new  South  of  Market  Park  site  In  addition,  several  new  exciting 
projects  are  recommended  for  funding  including  the  recreational  development  of  reservoirs  and  a 
new  park  site  in  the  North  of  Mission  area. 

Other  important  programs  that  are  recommended  to  receive  funding  under  the  Acquisition  and 
Development  budget  are  the  transportation  program  linking  the  Randall  Museum  to  the  public 
schools,  the  addition  of  three  new  parcels  at  Brooks  Park,  development  funds  for  the  Lessing 
Sears  Mini-park  expansion,  the  Natural  Areas  Management  Plan,  and  a  final  allocation  for  the 
development  of  the  new  recreation  center  in  the  Richmond  District. 


5 


McLaren  Lodge,  Golden  Gate  Park 
,  Fell  and  Stanyan  Streeta 


FA*  (415)  666-3330 
Information:  (415)  666-7200 
TDD:  (415)666-7043 


San  Francisco  941 17 


1996-97  PARK  AND  OPEN  SPACE  PROGRAM 
GENERAL  MANAGER'S  REPORT 

I.  INTRODUCTION 

The  San  Francisco  Park  and  Open  Space  Program  is  an  amendment  to  the  City  and  County's 
Charter  (Section  6.413)  resulting  from  the  passage  of  Proposition  E  in  November  of  1988  In 
most  respects  it  replaces  and  continues  for  15  years,  the  Open  Space  and  Park  Renovation 
Program  established  under  Proposition  J  in  1974.  Under  the  Program,  a  tax  of  two  and  one-half 
cents  ($0,025)  of  each  $100  assessed  valuation  is  set  aside  for  implementation.  Revenues  are 
used  for  the  acquisition  and  development  of  new  park  and  recreation  facilities,  the  renovation  of 
existing  ones,  and  the  maintenance  of  these  new  or  renovated  facilities.  In  addition,  funding  is 
provided  for  an  after  school  program,  maintenance  of  existing  parks  and  open  spaces,  other 
recreational  programs  and  for  Program  administration.  A  full  text  of  the  Charter  Section  is 
included  as  an  appendix  in  this  report. 

n.      CITIZENS  ADVISORY  COMMITTEE 

The  Program  is  administered  by  the  Recreation  and  Park  Department  with  the  assistance  and 
advice  of  the  Park  and  Open  Space  Citizens  Advisory  Committee.  The  Committee  is  comprised 
of  23  members,  each  appointed  to  a  two  year  term,  as  follows: 

a.  one  member  is  appointed  by  each  member  of  the  San  Francisco  Board  of  Supervisors  and 
approved  by  the  full  Board; 

b.  a  second  member  is  appointed  by  each  supervisor,  and  approved  by  the  full  Board  of 
Supervisors,  from  a  list  of  individuals  representing  citizens'  organizations  involved  with  the 
preservation  and  enhancement  of  San  Francisco's  parks,  open  space  and  natural  environment 
(currently  approved  organizations  include  California  Native  Plant  Society  -  Yerba  Buena 
Chapter,  Friends  of  Recreation  and  Parks,  Golden  Gate  Audubon  Society,  San  Francisco 
Conservation  Committee,  Proposition  E  Implementation  Committee,  San  Francisco  Beautiful, 

-  San  Francisco  Friends  of  the  Urban  Forest,  San  Francisco  Group  of  the  Sierra  Club,  San 
Francisco  League  of  Conservation  Voters,  San  Francisco  League  of  Urban  Gardeners,  San 
Francisco  Tomorrow,  Save  the  Redwoods  League  and  Trust  for  Public  Land);  and 

c.  one  member  is  appointed  by  the  Mayor. 


COMMITTEE  MEMBERSHIP  1995  -  1996 


Claire  Isaacs,  Co-Chair 

Nan  McGuire 

Ailene  Herold-Coffino 

Jeanne  Comaskey 

Bernie  F.  Lee 

Juanita  G  Raven 

Deana  McNamara 

Jacob  Sigg 

Sharon  Hewitt 

Willa  Sims 

Jeff  Henne, 

Mauricio  Vela 

Alan  Weaver 

Julia  Viera 

Katharine  V  R.  Webster 

Gregory  J.  Gaar 

Parker  Maddux,  Co-Chair 

Lonnie  Lawson 

Ina  F.  Dearman 

Ron  Miguel 

Midge  Wilson 

Christine  Schneider 
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A.  AFTER  SCHOOL  PROGRAM - 


$  1,920,000 


Proposition  E.  requires  that  12%  of  the  annual  budget  be  allocated  to  towards  the  establishment 
and  operation  of  After  School  Programs.  These  programs  are  located  on  both  School 
Department  and  Recreation  and  Park  Department  properties  and  are  staffed  by  the  Recreation  and 
Park  Department.  After  School  programs  have  been  established  at  the  following  schools: 

Alamo,  Alvarado,  Aptos,  Argonne,  Cesar  Chavez,  Francis  Drake,  Francisco,  Guadalupe, 
Hillcrest,  Jefferson,  Lafayette,  Lawton,  Lincoln,  Horace  Mann,  Marshall,  John  Muir,  George 
Peabody,  Redding,  Revere,  Roosevelt,  Spring  Valley,  Starr  King,  Visitacion  Valley. 


B.  ACQUSITTON  AND  DEVELOPMENT 

Project 

$3,840,000 

Amount 

1 .  Athletic  Field  Acquisition/Development 

$325,000 

2.  Brooks  Park  Lease/Purchase 

220,000 

3 .  City  Attorney 

100,000 

4    Community  Gardens 

125,000 

5.  Lessing  Sears 

25,000 

6.  Natural  Areas  Implementation 

150,000 

7.  North  Beach  Pool 

385,000 

8.  North  Mission  Open  Space 

200,000 

9.  Real  Estate  Support 

100,000 

10.  Recreation  Programs: 

Tenderloin  Recreation  Center  Staff 

200,000 

McLaren  Day  Camp 

60,000 

1 1 .  Reservoir  Development 

25,000 

12.  Richmond  Recreation  Center 

750,000 

13.  St.  Mary's  Square  Rooftop 

400,000 

14.  Sharon  Art  Center,  New  Site 

375,000 

15.  South  of  Market  Park 

300,000 

16.  Visitacion  Valley  Gym 

100.000 

Total 

$  3,840,000 

C.  RENOVATION 

$2,201,848 
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E.  OPEN  SPACE  PLANNING  AND  ADMINISTRATION  $1,638,152 
Salaries: 

Administration  $284,824 

Parks  258,705 

Structural  Maintenance  45,414 

Forestry  202,640 

Holiday  Pay  600 

Mandatory  Fringe  Benefits: 

Administration  67,8 1 0 

Parks  60,678 

Structural  Maintenance  11,354 

Forestry  50,661 

Temporary  Salaries: 

Forestry  10,000 

Citywide  Overhead:  399,697 

Contractual  Services:  116,000 

Auto  Mileage                                                                 t  500 

Telephone  6,070 

Materials  &  Supplies  1 9, 1 99 

Equipment  5,000 

Workers  Compensation  26,500 

City  Planning  Department  50,000 

Services  of  Other  Departments  22,500 

Total  51,638,152 
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APPENDIX  A 


1996-97  OPEN  SPACE  FINAL  RECOMMENDATIONS,  ANNOTATED  SUMMARY 

The  following  is  summary  of  all  projects  that  were  brought  before  the  Committee  this  year 
During  its  deliberation  process  the  committee  assigns  a  priority  to  a  project.  A  One  Priority 
indicates  approval  and  usually  includes  a  dollar  allocation.  A  Two  Priority  means  that  the 
Committee  is  not  recommending  the  project  for  the  current  year  but  wishes  to  have  the  item 
brought  before  them  in  the  next  fiscal  year.  A  Three  Priority  indicates  that  the  Committee  voted 
to  remove  the  project  from  future  consideration.  Projects  that  received  a  One  Priority  or  require 
action  are  highlighted. 

I.  ACQUISITION  AND  DEVELOPMENT 

1.  Athletic  Field  Acquisition  and  Development:  Request  that  a  minimum  of  $150,000  be  banked 
for  acquisition  and  development  of  soccer/athletic  fields  and  $200,000  for  renovation  and 
maintenance  of  eight  existing  fields.  The  focus  of  this  project  is  on  a  site  in  the  Mission  District 
adjacent  to  a  planned  new  high  school.  Action:  The  Committee  voted  unanimously  to  give 
this  project  a  Priority  1  and  a  preliminary  allocation  of  $350,000  on  11/14/95.  The 
Committee  also  requested  that  staff  negotiate  for  joint  use  of  all  Unified  School  District 
athletic  facilities,  not  one  field  or  gym  at  a  time.  On  01/30/96,  the  Committee  voted  to 
reduce  this  allocation  to  $325,000. 

2.  Brooks  Park  Lease/Purchase:  Action:  The  Committee  voted  unanimously  to  give  this 
project  a  Priority  1  and  an  allocation  of  $220,000. 

3.  Chinatown  Park:  Request  for  $400,000  to  supplement  unexpected  contract  costs  associated 
with  this  project.  Action:  Committee  voted  unanimously  to  give  this  project  a  Priority  2  (due  to 
sufficient  funding  in  the  project)  on  1/30/96. 

3.  City  Attorney  Support  Action:  The  Committee  voted  unanimously  to  give  this  project  a 
Priority  1  and  an  allocation  of  $100,000. 

4:  Civic  Center  Playground  II:  This  project  is  funded.  The  project  has  been  approved  by  the 
Recreation  and  Park  Commission  but  still  needs  the  approval  of  the  Arts  Commission  and 
Landmarks  Board.  Action:  The  Committee  voted  unanimously  to  give  this  project  a  Priority  2  on 
01/23/96. 

5  837-55  Folsom  Street:  Property  available  for  sale.  Parcel  size:  39,302  square  feet  (approx. 
0  90  acres).  Parcel  is  located  one-half  block  west  of  Moscone  Convention  Center,  Yerba  Buena 
Gardens,  the  Marriott  Hotel,  the  new  Cultural  Center  for  the  Arts  and  the  new  Museum  of 
Modern  Art.  Action:  Committee  voted  unanimously  to  give  this  project  a  Priority  3  on  12/19/95 

6.  Golden  Gate  Park  Nursery  Staffing:  Request  to  fund  a  nursery  specialist  position  at  nursery  for 
cultivation  of  plant  species  for  native  plant  restoration.  Action:  This  project  was  included  in  the 
Administration  budget.   Two  gardeners  associated  with  the  Natural  Areas  program  are  expected 
to  get  involved  in  nursery  propagation.  A  nursery  position  per  se  was  not  included 
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13  Recreation  Programs:  Chinatown  Park  Staff,  Action:  The  Committee  unanimously  to  give 
this  project  a  Priority  2  on  12/19/95  Tenderloin  Recreation  Staff,  Action:  The  Committee 
voted  unanimously  to  give  this  project  a  Priority  1  and  an  allocation  of  $200,000 

14.  Regional  Trails:  Action:  The  Committee  voted  unanimously  to  give  this  project  a  Priority  2 
on  12/19/95. 

15.  Reservoir  Development:  Sunset  Reservoir:  Noriega/Ortega  between  24th  and  28th  Avenues 
Request  for  consideration  of  developing  15-25  multi-purpose  courts  on  the  concrete  roof  of  this 
water  facility.  Action:  The  Committee  voted  a  Priority  1  and  an  allocation  of  525,000  for 
this  project. 

16.  St.  Mary's  Square  Rooftop:  Request  for  funds  for  a  new  tot  lot,  renovation  of  existing  play 
area  to  accommodate  older  children  and  a  park  extension  onto  an  adjacent  parking  garage  roof 
structure.  Action:  The  Committee  voted  a  Priority  1  and  an  allocation  of  $400,000  for  this 
project. 

17.  Sanchez  Street  Open  Space:  3701  -  21st  Street  (Dolores  Heights):  Request  for  acquisition  of 
large  corner  parcel  of  land  on  the  crest  of  Dolores  Heights  hill  (Block  3621,  Lots  1-4),  corner  of 
21st  and  Sanchez  Streets.  Nearby  neighbors  have  pledged  $85,000  and  their  assistance  in 
creating  a  self-sustaining  native  plant  nursery  or  a  community  garden  on  the  site  Action:  The 
Committee  voted  a  Priority  2  for  this  project  on  II  28  OS 

18.  Sharon  Art  Center.  New  Site:  Action:  The  Committee  voted  unanimously  to  give  this 
project  a  Priority  1  and  an  allocation  of  $375,000 

19.  2900  Sloat  Boulevard:  Request  for  acquisition  of  vacant  lot  across  from  the  Zoo  (Chevron 
property).  Action:  The  Committee  voted  a  Priority  3  on  1 1/28/95. 

20.  South  of  Market  Park:  Staff  reported  that  negotiation  for  a  joint  project  with  the  Unified 
School  District  may  not  be  successful.  The  total  project  cost  would  be  approximately  $9-10 
million.  Action:  The  Committee  voted  a  Priority  1  and  an  allocation  of  $300,000  for  the 
acquisition  of  this  or  an  alternate  site  in  the  South  of  Market. 

21.  Surplus  Citv  Property:  Acquisition  of  property  at  3433  -  17th  Street  (Block  3577,  Lot  60)  for 
Sharon  Arts  Studio  relocation.  Action:  The  Committee  voted  a  Priority  3  on  1 1/28/95 

22.  20th  and  Alabama  Streets:  Request  for  acquisition  of  a  vacant  lot  between  20th  and  21st 
Streets  on  the  south  side  of  Alabama  Street  adjacent  to  a  BMW  motorcycle  repair/recondition 
shop.  Proposed  for  use  as  a  children's  play  area  with  fencing.  Action:  The  Committee  voted 
unanimously  to  give  this  project  a  Priority  3  on  12/19/95 

23.  Telegraph  Hill.  Eastern  Slope:  Request  for  funds  to  acquire  rock  face  cliffs  and  open  space 
between  Green,  Calhoun,  Alta  and  Sansome  Streets  (Blocks  106,  113,  124;  Parcels  0106  002, 
0106  003,  0106  004,  0106  005,  0106  006,  0106  025,  0113  039,  0113  041,  0113  040.  0134  032) 
Action.  The  Committee  voted  unanimously  to  give  this  project  a  Priority  3  on  1 1/14/95 
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34.  Priority  3  projects:  The  following  projects  were  given  a  Priority  3  by  unanimous  vote  on 
1 1/28/95  This  means  that  they  will  not  be  considered  for  funding  in  future  years  unless  they  are 
brought  back  before  the  committee: 

Alioto  Mini  Park 

Brook  Park,  Lots  30,  31 

Hilltop  Development 

Japan  Peace  Plaza 

185  Montcalm 

Poppy  Lane 

Recreation  Program: 

Richmond  Center  Staffing 

Sloat/Great  Highway 

2460  Harrison  Street 

Woolsey/University  Surplus  Property 

Action:  The  Committee  voted  unanimously  to  give  these  projects  a  Priority  3  on  1 1/28/95 


n.  RENOVATION/MAINTENANCE 

1.  Alamo  Square  Plav  Area/Restroom:  Request  for  funds  to  renovate  and  enlarge  children's  play 
area  which  would  include  fencing,  construction  of  a  small  recreation  center  and  bathrooms 
Action:  The  Committee  voted  unanimously  to  give  this  project  a  Priority  1  and  an 
allocation  of  $25,000  for  design. 

2.  Aptos  Play  Area:  Action:  The  Committee  voted  unanimously  to  give  this  project  a  Priority  2 
on  01/09/96. 

3 .  Argonne  Community  Garden:  No  funds  requested  at  this  time,  but  request  is  that  acquisition 
be  considered  should  the  School  District  discontinue  this  community  garden.  Action:  The 
Committee  voted  unanimously  to  give  this  project  a  Priority  2  on  01/23/96. 

4.  Athletic  Field  Rehab:  Action:  The  Committee  voted  unanimously  to  give  this  project  a  Priority 
2  on  01/16/96. 

5.  Balboa  Park  Plav  Area/Clubhouse/Restroom/Court  Lighting/Stadium  Lighting:  Tennis  Courts 
Request  for  funding  of  night  lights  for  tennis  courts  on  Ocean  and  San  Jose  Avenues  Children's 
Playground  Restroom/Clubhouse  Restrooms.  Request  for  funds  to  renovate  bathrooms  in  the 
children's  playground  and  for  construction  of  restrooms  and  a  clubhouse/changing  rooms  adjacent 
to  the  ball  diamonds.  Action:  The  Committee  voted  unanimously  to  give  these  projects  a  Priority 
2  on  01/09/96. 

6.  Bernal  Heights  Playground:  Request  for  funds  to  renovate  play  structure  in  the  upper  area  of 
the  playground  ($150,000),  paving  of  the  area  and  the  basketball  courts,  for  a  total  of  $300,000 
$150,000  has  already  been  allocated  for  this  project.  Action:  The  Committee  voted 
unanimously  to  give  this  project  a  Priority  1  and  an  allocation  of  $150,000. 
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20.  Golden  Gate  Park  Polo  Field  Rehab:  Action:   The  Committee  voted  a  Priority  1  and  an 
allocation  of  $50,000  for  this  project 

21.  Golden  Gate  Park.  10th  Avenue/Fulton  Play  Area:  This  project  is  funded  and  planning  is 
underway.  Action:  The  Committee  voted  unanimously  to  give  this  project  a  Priority  2  on 

01/23/96. 

22.  Hazardous  Materials  Abatement:  Action:  The  Committee  voted  unanimously  to  give  this 
project  a  Priority  1  and  an  allocation  of  $50,000. 

23.  Herz  Playground  Play  Structure:  Request  for  funds  to  replace  current  play  structure  with  a 
graffiti  resistant,  colorful,  durable  structure  similar  to  the  one  a  Bayview  Park.  Action:  The 
Committee  voted  to  give  this  project  a  Priority  2  on  01/23/96. 

24.  Huntington  Park:  Request  for  replacement  of  three  sets  of  steps  in  Huntington  Park. 
Action:   The  Committee  voted  to  give  this  project  a  Priority  2  on  01/23/96. 

25.  Irrigation  Renovation:  Ongoing  installation  of  irrigation,  city- wide.  Action:  The 
Committee  voted  unanimously  to  give  this  project  a  Priority  1  and  an  allocation  of  $50,000. 

26.  Jackson  Playground:  Request  for  funds  ($160,000)  to  renovate  play  equipment  for  both 
toddlers  and  older  children,  landscaping,  and  fencing.  Action:  The  Committee  voted 
unanimously  to  give  this  project  a  Priority  1  and  an  allocation  of  $205,000. 

27.  Joseph  Lee  Recreation  Center:  The  tennis  courts  need  to  be  renovated  and  the  playground 
needs  renovation.  The  recreation  center  has  already  had  a  lot  of  renovation. 

Action:   The  Committee  voted  unanimously  to  give  this  project  a  Priority  2. 

28.  Koshland  Park/Rose-Page  Mini  Park:  Request  for  additional  funds  for  the  redesign  of 
Koshland  Park  ($300,000)  and  funds  ($49,000)  for  San  Francisco  League  of  Urban  Gardeners 
(SLUG)  to  develop  a  community  garden  in  Rose-Page  Mini  Park.  The  conceptual  plan  for  this 
renovation  project  is  ready  for  approval  by  the  Recreation  and  Park  Commission.  Cost  estimate  is 
$850,000.  Action:  The  Committee  voted  unanimously  to  give  this  project  a  Priority  1  and 
an  allocation  of  $100,000  for  Koshland  Park,  and  directed  that  Rose  Page  be  funded  from 
the  Community  Garden  allocation. 

29.  Lake  Merced:  This  request  is  for  maintenance  staff.  Capital  improvements  are  being  funded 
under  the  1987  Park  Bond.  Action:  The  Committee  voted  unanimously  to  give  this  Project  a 
Priority  3  on  01/23/96. 

30.  Golden  Gate  Park  Lawn  Bowling-Benches:  Request  for  funding  to  repair  and  paint  benches 
inside  and  outside  of  fence  at  the  bowling  greens  in  Golden  Gate  Park.  Action:  The  Committee 
voted  unanimously  to  give  this  project  a  Priority  3  on  12/19/95. 
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39.  Moscone  Recreation  Center  Playground:  Renovation,  The  playground  received  an  assessment 
level  B.  Action:  The  Committee  voted  unanimously  to  give  this  project  a  Priority  2 

on  01/23/96. 

40.  Ocean  view  Playground  Gym:  Request  for  funds  to  remodel  existing  kitchen  and  to  add 
another  building  which  would  contain  a  meeting  room  and  recreation  room  Action  The 
Committee  voted  to  give  this  project  a  Priority  2  on  01/23/96. 

41.  Pine  Lake  Restoration:  Action:  The  Committee  voted  unanimously  to  give  this  project  a 
Priority  2. 

42.  Pioneer  Park  Erosion:  Improvement  to  area  around  Coit  Tower.  Action:   The  Committee 
voted  a  Priority  1  and  a  preliminary  allocation  of  $200,000  on  12/19/95.  On  1/30/96,  the 
Committee  voted  to  reduce  the  allocation  to  550,000 

43  Precita  Park  Funding  Plan  (West  End):  This  request  is  for  continued  improvements  to  the 
facility.  Action:  The  Committee  voted  unanimously  to  give  this  project  a  Priority  1  and  an 
allocation  of  $160,000 

44.  Randall  Museum  Entrance:  Request  for  additional  funds  for  the  Museum's  master  plan 
improvements  (creation  of  an  environmental  learning  garden,  observation  deck  and  redesign  of 
entrance  to  facility  to  meet  accessibility  requirements).  Action:  The  Committee  voted  a 
Priority  1  and  an  allocation  of  $100,000. 

45  Renovation.  Undesignated:  Action:  The  Committee  voted  unanimously  to  establish  an 
undesignated  renovation  project  fund  and  to  allocate  $140,000,  however  the  final  General 
Manager's  report  recommends  that  these  funds  be  assigned  to  the  Margaret  Hayward 
Playground  project 

46.  Rochambeau  Clubhouse:  Action:   The  Committee  voted  unanimously  to  give  this  project  a 
Priority  2  on  01/09/96. 

47.  Rolph  Playground:  Action:  The  Committee  voted  unanimously  to  give  this  project  a 
Priority  1  and  an  allocation  of  $25,000. 

48.  Security  Lighting:  Action:  The  Committee  voted  unanimously  to  give  this  project  a 
Priority  1  and  a  preliminary  allocation  of  $75,000  on  01/16/96.  On  01/30/96,  the 
Committee  voted  to  reduce  this  allocation  to  $64,848. 

49.  Seward  Street  Park:  (Maintenance/Renovation  of  Upper  Portion)  -  Request  for 
funds  to  improve  area  between  Corwin  and  Seward  Streets  which  is  overgrown 

and  not  currently  maintained.  Action:   The  Committee  voted  unanimously  to  give  this  project  a 
Priority  3  on  01/09/96.  This  area  was  incorporated  into  the  Community  Garden  Program  and  has 
been  developed  with  native  plants  to  enhance  the  butterfly  habitat. 

50.  South  Park  Playground:  This  playground  needs  renovation,  but  there  is  no  significant 
community  support  this  year.  Action:  The  Committee  voted  unanimously  to  give  this  project  a 
Priority  2  on  01/23/96. 
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55.  In-House  Projects  for  Recreation  and  Park  Department:  Request  for  funds  for  Department 
staff  to  perform  the  following:  $400,000  to  renovate  St.  Mary's  Recreation  Center;  $43 1,400  to 
upgrade  irrigation  systems  at  20  sites;  $150,000  for  auto  buss  transfer  systems  for  emergency 
power  at  20  facilities;  and  $40,000  to  purchase  emergency  supplies  and  20  cargo  containers 
Action:  Given  a  Priority  2. 


ADMINISTRATION  BUDGET  -  The  proposed  budget  included  new  gardener  positions  for 
natural  areas  (2.5)  and  Polo  Field  maintenance  (1),  a  volunteer  coordinator,  plus  a  transfer  of  5 
forestry  positions  from  the  acquisition  and  development  budget  to  the  maintenance  budget 
Action:  The  Committee  approved  the  budget  as  submitted  on  01/23/96 

PARK  MAINTENANCE  BUDGET  -  Action:  The  Committee  unanimously  approved  th 
budget  as  submitted  on  01/23/96.  The  Committee  requested  staff  provide  information  on 
phone  costs. 

AFTERSCHOOL  PROGRAM  BUDGET  -  Staff  presented  a  map  showing  all  of  the  49 
afterschool  recreation  and  latchkey  sites.  These  sites  are  funded  through  Open  Space  funds 
Action:  The  Committee  unanimously  approved  the  budget  as  submitted  on  01/23/96. 
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APPENDIX  B. 


PROJECT  STATUS  REPORT 
ACUIQISITION  AND  DEVELOPMENT  -  1990  -  19961 

Under  the  original  Open  Space  Acquisition  and  Park  Renovation  Program  (Proposition  J)  over  35 
acquisition  and  development  projects  and  over  250  renovations  were  undertaken  The  1990  - 
1991  General  Manager's  report  was  the  last  one  to  itemize  all  of  the  projects  funded  under  that 
program.  That  summary  is  available  by  contacting  the  Recreation  and  Park  Department  This  and 
future  General  Manager's  Reports  will  summarize  projects  funded  through  Proposition  E 

ACQUISITION  AND  DEVELOPMENT: 

1.  Athletic  Field  Development  -  An  allocation  of  $167,400  was  made  in  1994-95  for  the 
acquisition  and  development  of  a  site  to  be  determined  to  be  used  as  a  multi-purpose  athletic 
field.  An  additional  $150,000  in  1995-96. 

2.  Bonview  Lots  -  An  allocation  of  $1 10,000  was  made  for  the  acquisition  of  Block  5614,  Lots 
47-50    (adjacent  to  Bernal  Heights  Park).  Lots  have  been  acquired. 

3.  Brooks  Park  Acquisition  and  Lease  -  In  1994  the  Department  leased  Block7073,  Lot  50, 
Block  7074,  Lot  49,  and  Block  7075,  Lot  56  from  the  School  Department  to  extend  Brooks 
Park.  In  January  of  1996,  the  Board  of  Super\  isors  approved  acquisition  of  Block  7075,  Lots 
32,  33,  34,  and  35  on  the  adjacent  western  slope 

4.  Brewster  Franconia  Lot  -  Block  556,  Lot  56  S 2  5  . 000  was  allocated  in  the  1993-94  program 
to  acquire  this  parcel  which  is  adjacent  to  an  existing  Community  Garden  site.  An  additional 
$50,000  was  allocated  in  the  1994-95  program   The  lot  has  been  acquired 

5.  Chinatown  Site  -.The  Cathay  Mortuary  site  at  1213  Powell  Street  (Block  1 80-Lots 
4,4A,5, 8,28,29,30)  was  purchased  at  a  cost  of  $4  4  million  on  April  12,  1993.  The  structure 
has  been  demolished  and  planning  is  well  underway  The  building  construction  is  scheduled  to 
start  in  Spring  1996.  Contract  documents  for  the  landscaping  are  being  completed. 

6.  Japan  Peace  Plaza  -  This  public  plaza  (Block  700,  Lot  22)  was  acquired  from  private 
ownership  to  preclude  development.  At  the  time  of  acquisition,  the  Parking  Authority  was 
making  repairs  to  leaks  in  their  garage  roof,  including  the  resurfacing  of  the  Plaza.  Settlement 
included  reimbursement  of  those  costs  ($350,000)  $200,000  in  previously  allocated  Open 
Space  funds  will  go  towards  the  development  of  a  Japanese  Peace  Garden  on  the  plaza, 
$600,000  is  being  provided  by  the  Redevelopment  Agency  and  the  remaining  $400,000  will  be 
raised  privately  to  develop  this  garden. 
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14.  Richmond  Recreation  Center  -  Year  Recommended  1988;  Acreage :0  82,  Leased  for  99  years. 
1989  Block:  1415  (4);  Lease  price:  $2,112,000;  Location:  1 8th  &  California,  Status  The 
architectural  firm  of  Marquis  and  Associates  was  selected  to  design  this  facility  Several 
community  meetings  have  been  held  and  a  preliminary  design  and  program  have  been 
approved  by  the  Commission.  A  parking  variance  issue  was  resolved  in  April  of  1995  In 
spite  of  the  recent  dissolution  of  the  architectural  firm,  the  plans  have  been  completed  and 
forwarded  for  contract  preparation.  Bidding  is  expected  in  August. 

15.  Saint  Mary's  Square  Rooftop  Development  -  The  $400,000  allocated  this  year,  along  with 
$700,000  from  95-96,  and  $200,000  from  94-95,  will  be  combined  with  State  Grant  funds  to 
upgrade  the  roof  structure  and  expand  the  existing  park  over  the  garage  roof  area.  The 
existing  park  will  also  be  refurbished.  Phase  I  structural  upgrade  will  start  in  Fall  of  1996 

16.  South  of  Market  Site  -  There  has  been  a  long  standing  need  for  a  large  open  park  in  the  South 
of  Market  area.  A  site  at  7th  &  Harrison  (Block  3754,  Lots  17,  62,  63  &  64)  has  been  ' 
selected  and  the  Program  continues  to  bank  money  for  its  acquisition.  A  partnership  with  the 
School  District  is  being  negotiated  but  may  be  difficult  to  achieve.  The  current  Program 
allocates  $300,000,  bringing  the  total  amount  of  funding  to  $8,800,000.  (see  page  15) 

17.  Sharon  Arts  Center  -  A  Previous  allocation  of  $400,000  will  be  combined  with  this  year's 
allocation  of  $375,000  to  be  banked  towards  a  new  site  for  the  Arts  &  Crafts  program. 

18.  Tenderloin  Recreation  Center  -  The  Department  acquired  the  former  State  Car  Garage  site  at 
570  Ellis  Street  (Block  322,  Lots  5  &6)  for  $3,350,000,  and  constructed  a  children's 
playground  and  recreation  center.  Dedication  was  held  on  April  20,  1995.  Construction  cost 
was  $4.1.  Million. 

19.  Tenderloin  Pre  School  Playground  Site  -  Two  years  ago  a  site  was  designated  at  the  corner  of 
Hyde  and  Turk  as  the  future  site  for  a  preschool-age  playground  site  (Block  337,  Lot  21). 
Last  year  an  additional  $600,000  was  allocated  towards  that  acquisition  and  development. 
The  acquisition  is  being  proposed  for  eminent  domain,  (see  page  16) 

20.  23  rd  and  Treat  Street  -  Real  Estate  Department  is  negotiating  the  sale  of  this  property  (Block 
3639,  Lots  5,  5A).  An  unresolved  issue  is  site  mitigation  due  to  an  underground  fuel  tank 

21.  2460  Harrison  Street  -  This  lot  (Block  3612,  Lot  4),  has  been  acquired  for  $400,000.  It  is 
adjacent  to  the  Mission  Recreation  Center  and  is  to  be  used  for  an  outdoor  recreation  area 
with  access  through  the  center.  Retaining  walls  and  a  small  soccer  pitch  have  been 
constructed  by  Department  crews.  A  door  connecting  the  center  to  the  new  site  has  been 
installed  along  with  new  fencing. 

22.  Transportation  Program  -  This  is  an  ongoing  recreation  program  to  provide  transportation  to 
the  Randall  Museum. 

23  Urban  Forestry  -  This  is  an  ongoing  program  to  provide  reforestation  services  to 
neighborhood  parks  and  squares. 
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24.  Washington  &  Hvde  -  Lots  12  &  13  (Block  187)  were  acquired  in  1984  for  $713,000  for  a 
new  minipark  in  Chinatown.  Project  is  under  construction.  Completion  is  expected  in  May  of 
1996.  Final  construction  cost  will  be  approximately  $980,000. 

25.  Waterfront  -  India  Basin  -  Acquisition  and  clean-up  of  the  property  has  been  completed 
Parcels  acquired  include  Block  4622,  Lots  7,  8,  12,  13,  15,  16  and  19;  Block  4605,  Lots  6,  7. 
22  and  23;  and  Block  4629A  Lots  3,  4,  5,  6,  9,  11  and  13.  Total  acquisition  cost  was 
$2,305,000.  Additional  costs  included  $89,000  for  soils  testing  and  $50,000  for  the 
relocation  of  tenants  as  required  under  federal  relocation  laws.  Construction  has  begun  on  the 
West  side  of  the  site  and  this  Phase  I  work  will  be  completed  in  May,  1996 

RENOVATION 


1995  1996  Renovation  Projects  Status  or  %  Completed 


1. 

Coffman  Pool 

Combined  with  pool  entry  project 

2. 

Eureka  Valley  Center  expansion 

Under  design 

3. 

Franklin  Square  Soccer  field 

Under  construction 

4. 

Gilman  Playground  (design) 

Under  design 

5. 

Golden  Gate  Park  Polo  Field  Renov. 

Scheduled  for  Fall  1996 

6. 

Hunters  Point  Gym  Renov. 

To  be  performed  in-house 

7. 

Irrigation  Renovation  (Citywide) 

Priorities  selected,  ongoing  in-house  project 

8. 

Jackson  Playground 

Concept  approved.  Documents  25%  completed 

9. 

Koshland  Park  (design) 

In  design  development 

10. 

McKinley  Square 

Ramp  completed.  Documents  25%  completed. 

11. 

Mission  Playground 

Concept  approved.  Documents  80%  completed 

12. 

Portola  Playground  Play  Area 

Documents  90%  completed 

13. 

Visitacion  V  Uley  Play  Area 

Design/Build  project 
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1992  -  1993  Projects: 


Status  or  Percentage  Completed 


1.  Alioto  Minipark 

2.  Bernal  Heights  Gym 
3    Chinese  Playground 

4.  Coronado  Playground 

5 .  Hayes  Valley  Restrooms 
6    Japanese  Peace  Plaza 

7.  Potrero  Hill  Center 

8.  Randall  Museum 

9    West  Portal  Playground 

10.  GGP  Panhandle  Playground 

11.  GGPBandshell 

12.  Visitacion  Valley  Clubhouse 


See  93-94 

Construction  90%  completed 

See  93-94 

See  93-94 

On  hold 

See  Summary 

See  93-4 

Auditorium  completed 
completed 
Fencing  completed 
Completed  6/30/94 
Project  on  hold 
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APPENDIX  C. 


OPEN  SPACE  PROGRAM  -  FIVE  YEAR  PLAN  1996  -  1997* 
Adopted  October  10,  1995  by  the  Open  Space  Committee 

Proposition  E,  passed  by  the  voters  of  San  Francisco  in  November,  1988,  extended  the  Open 
Space  Program  for  fifteen  years  through  an  amendment  of  the  San  Francisco  Charter.  The  text  of 
that  Charter  amendment  is  reprinted  at  the  end  cf  the  Five  Year  Plan.  The  Charter  Amendment 
requires  that  a  five-year  plan  be  developed  for  the  Open  Space  Program  and  updated  annually 
The  proposed  five-year  plan  for  expenditures  beginning  in  the  1994-95  fiscal  year,  to  be  adopted 
by  the  Recreation  and  Park  Commission,  is  as  follows: 


A.  GOALS  AND  OBJECTIVES 

1 .  Conform  with  the  Open  Space  Element  of  the  City  Master  Plan 

2.  Carry  out  the  Programs  for  Implementing  the  Recreation  and  Open  Space 
Element  of  the  Master  Plan 

3.  Implement  the  requirements  of  Title  24  of  the  California  Building  Code,  provisions  of  the 
Americans  with  Disabilities  Act,  and  Section  504  of  the  Federal  Rehabilitation  Act 
disability  access  standards. 

4.  Support  on-going  maintenance  program  including  resurfacing,  lighting,  roofing  and 
reforestation 

5 .  Implement  a  program  to  acquire  and  manage  natural  areas 

6.  Continue  support  for  the  After  School  Program 

7.  Promote  water  conservation  and  the  development  of  low-maintenance,  drought-tolerant 
natural  plantings. 

8.  Reduce  long-term  maintenance  costs  of  Open  Space-funded  projects. 

9.  Conform  with  Policy  13  of  the  Open  Space  Element  of  the  Master  Plan  regarding 
significant  natural  resource  areas. 

10.  Coordinate  with  School  District  Community  Schools  Program. 

11.  Coordinate  with  Redevelopment  Agency  projects. 


B.  REVENUES 

Open  Space  revenues  for  expenditure  in  the  1996-97  fiscal  year  are  projected  to  total 
approximately  $16  million.  If  these  revenues  continue  at  the  same  level  for  the  five  years  of  this 
plan,  total  plan  revenues  would  be  $80  million. 
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Development  Projects 


Prior  Years     Cost  to  Complete 


India  Basin  Park 

$  702,552 

$1.3  million 

Chinatown  Park 

4,338,114 

$  400,000 

South  of  Market  Park 

$2  million 

Regional  Trails 

210,000 

$1.15  million 

North  Beach  Pool  and  Rec  Ctr  2,494,000 

$2.5  million 

2460  Harrison 

215,196 

$-0- 

St.  Mary's  Square 

1,500,000 

$3  million 

23rd  and  Treat 

1,500,000 

$  200,000 

Soccer  Fields 

$1  -  $3  million 

Richmond  Center 

4,512,856 

$  750,000 

Lessing  Sears 

-0- 

$  250,000 

Visitacion  Valley 

-0- 

$6,000,000 

Impl.  of  Natural  Areas  Mgt. 

$145,000 

$  725,000 

2.  Some  of  the  acquisition  and  development  projects  are  continuous  in  nature  and  will  require 
annual  commitments  of  funds.  These  projects  and  their  previous  allocations  are  as  follows 
The  column  marked  "Total"  is  an  indication  of  a  five-year  funding  commitment,  should  the 
annual  allocations  continue  at  the  same  level 


Project  1995-96  Allocjtion  Total 

Urban  Forestry  $1,275,000"  $1,375,000* 

Community  Garden  Development       $  50,000  $  250,000 

Neighborhood  Recreation  Programs    $285,000  $1,425000 

TOTAL  $2,388,000 
*  Includes  a  one-time  allocation  of  $1,000,000  in  reserve  funds. 


E.  RENOVATION 

1    On-Going  City- Wide 

Some  of  the  renovation  projects  are  continuous  and  will  require  annual  funding.  Tiiese 
projects  and  their  funding  levels  for  (1995-96)  are  as  follows: 

Project  Annual  Allocation  Total 


Automatic  irrigation  $  75,000  $  375,000 

Facility  access  improvements  $25,000  $  125,000 

Lighting  $  50,000  $  250,000 

Hazardous  Materials  Abatement  $  50,000  $  250,000 

Fencing  $100,000  $  500,000 

TOTAL  $1,500,000 
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The  direct  annual  costs  associated  with  these  additional  staff  would  be  as  follows: 


Gardener  @  $49,000  X  8.7  =  $426,300 
Recreation  Director  @  $43,000  X  14  =  $602,000 
Custodian  @  $35,000  X  2  =  70,000 
Engineer  @  $60,000  X  1  +  $60,000 

Total:  $1,158,300 

These  direct  staffing  costs  do  not  reflect  the  costs  of  materials  and  supplies  or  maintenance  and 
repair  of  facilities.  An  allocation  of  the  Recreation  and  Park  Department's  structural  maintenance 
budget  across  all  departmental  facilities  would  indicate  that  each  facility  would  have  an  average 
maintenance  and  repair  allocation  of  approximately  $50,000  annually  or  $500,000  annually  for  the 
new  facilities  contemplated  in  this  plan.  Materials  and  supplies  budgets  average  approximately 
12%  of  salary  costs  or  approximately  $163,776  annually  for  the  new  facilities  contemplated  in  this 
five-year  plan. 

The  total  of  these  direct  staff  costs,  materials  and  supply  costs  and  maintenance  and  repair  costs 
associated  with  the  new  facilities  contemplated  in  this  five-year  plan  would  be  as  follows: 

Direct  Staff  Costs:  $1,158,300 
Materials  and  Supplies:  163,776 
Maintenance  and  Repair:  500,000 

TOTAL  $1,822,076 


G.  PROJECT  OPTIONS 

The  following  is  an  alphabetical  list  of  projects  which  have  been  proposed  for  funding  under  the 
Open  Space  Program  and  which  will  be  considered  for  support. 

Acquisition  and  Development 

Athletic  Field  Acquisition/Development 
Brooks  Park  Lease/Purchase  Lots 
Chinatown  Park 
City  Attorney 
Community  Gardens 

Corona  Heights/Randall  Museum  Environmental  Learning  Garden 
Hilltop  Development 
India  Basin  Park 
Innes-3rd  Street 

Interior  Greenbelt  land  use  plan 
Japan  Peace  Plaza 

Le  Conte  Avenue  Park  Development 

Lessing-Sears  Lot 

Mount  Davidson  Open  Space 

37 


Renovation 

Adam  Rogers  Improvements 

Alamo  Square 

Alice  Chalmers  Play  Area 

Aptos  Play  Area 

Athletic  Field  Rehab. 

Balboa  Lot  -  lighting 

Balboa  Park  Play  Area 

Balboa  Park:  restrooms/locker  rooms 

Balboa  Park  Stadium  Lighting 

Bleachers,  City-wide 

Boeddeker  Park  Staffing 

Brooks  Park  Play  Area 

Bush  Street  Mini  Park  Security  Fence 

Campbell/Rutland  Mini  Park 

Chinese  Playground 

Chinese  Recreation  Center/Playground 

Civic  Center  Playground  II 

Coffman  Pool  Rehab  -  south  side 

Cow  Hollow  Clubhouse 

Crocker  Amazon  Gym 

Disabled  Access  Improvements 

Eureka  Valley  Recreation  Center/  Playground 

Excelsior  Playground 

Fencing 

Field  Lights 

Franklin  Playground 

Franklin  Square  Soccer  Field 

Garfield  Clubhouse 

Gilman  Play  Area 

Glen  Canyon  Master  Plan  Implementation 

Golden  Gate  Park  Camelia  Garden 

Golden  Gai.c  Park  Children's  Playground  design 

Golden  Gate  Park  Polo  Field  Rehab 

Golden  Gate  Park  Road  Closures 

Golden  Gate  Park:  10th  and  Fulton  Playground 

Golden  Gate  Park  Volunteer/Visitor  Center 

Hamilton  Recreation  Center 

Hayes  Valley  Clubhouse 

Hazardous  Materials  Abatement 

Helen  Wills  Playground 

Herz  Playground  Rehab  (design) 

Hunters  Point  Gym 

Irrigation  Renovation 

Jackson  Play  Area,  Restrooms 

Japan  Peace  Plaza 

Joseph  Lee  Recreation  Center 
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APPENDIX  D. 


PROJECT  MANAGEMENT 


Money  for  Open  Space  funded  projects  becomes  available  in  the  fall  of  each  fiscal  year  (usually 
October).  At  this  time,  the  project  is  assigned  to  one  of  the  Project  Directors  within  the 
Recreation  and  Park  Department.  Since  it  is  often  the  case  that  many  projects  come  on  line  at  one 
time,  they  can  not  always  be  scheduled  immediately.  Priorities  are  established  by  the  project 
management  staff.  The  City  Charter  allows  certain  smaller  scale  projects  to  be  done  "in-house" 
by  the  Recreation  and  Park  Department.  This  can  sometimes  shorten  the  time  it  takes  to 
complete  a  project.  When  a  larger  project  is  coordinated  through  the  Department  of  Public 
Works  the  Charter  and  other  administrative  codes  require  adherence  to  certain  procedures  The 
following  is  a  list  of  the  various  procedures  that  are  usually  followed  in  project 
management,  from  the  initiation  to  the  conclusion  of  a  project.  The  notation  of  (RP)  or  (DPW) 
indicates  the  department  responsible  for  that  particular 

1.  Establish  Program  (RP):  Recreation  and  Park  Department  defines  project  concept  and 
program  goals;  requests  DPW  to  provide  cost  estimate. 

2.  Prepare  Cost  Estimate  (DPW):  DPW  provides  RP  with  conceptual  cost  estimate  and  brief 
scope  of  work.  Conceptual  estimate  is  normally  accurate  to  +  30%. 

3.  Obtain  Funds  (RP):  RP  reviews  environmental  clearances  required  and  obtains  funds  RP 
notifies  DPW  to  issue  transfer  of  funds  request. 

4.  Establish  Priorities  (RP):  RP  establishes  project  priorities  and  assigns  Project  Director 

5.  Assign  Project  Manager  (DPW):  DPW  assigns  Project  Manager,  notifies  RP  and  requests 
revenue  transfer;  Project  Manager  prepares  job  order. 

6.  Transfer  Funds  (RP):  RP  transfers  project  funds  to  DPW.  DPW  begins  work  upon  receipt 
of  funds  (job  order  number  is  assigned).  Project  Manager  notifies  RP  of  receipt  of  funds  and  start 
date  (Attachment  6). 

7.  Prepare  MOU  (DPW):  DPW  analyzes  the  site,  develops  project  scope  and  prepares 
schematic  plan;  prepares  memorandum  of  understanding  (MOU)  as  to  scope,  schedule  and 
budget;  and  requests  RP  staff  review. 

8.  MOU  Approved?  (RP):  If  Project  Director  signs  MOU,  go  to  Step  9;  if  not,  return  to  Step 

7. 

9.  Prepare  Preliminary  Plan  (DPW):  DPW  develops  preliminary  plan  and  requests  RP  to 
schedule  public  meeting  (Attachment  8). 

10.  Community  Approval?  (RP):  RP  schedules  and  stages  public  meeting  for  input  and/or 
approval.  If  community  approves,  DPW  requests  Parks  and  Planning  Committee  to  review  (go  to 
Step  13);  otherwise,  go  to  Step  11. 
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29.  Additional  Funds  Available?  (RP):  DPW  consults  with  RP  to  determine  availability  of 
additional  funds.  If  yes,  DPW  requests  RP  to  transfer  funds  and  proceeds  to  Step  33,  if  not,  go  to 
Step  30.  Reject  Bids  (DPW):  DPW  rejects  all  bids;  PM  prepares  list  of  items,  with  costs 
assigned,  which  could  be  deleted  from  the  project;  and  requests  meeting  with  the  Project  Director 

31.  Establish  Priorities  (RP):  RP  conducts  staff  meeting  to  prioritize  list  submitted  by  DPW  RP 
Project  Director  notifies  DPW 

32.  Redesign  Project  (DPW):  DPW  redesigns  project/modifies  plans  in' accordance  with  RP 
suggestions  (return  to  Step  24). 

33.  Award  Contract  (DPW):  DPW  awards  contract  Copy  of  award  notice  sent  to  Project 
Director. 

34.  Manage  Construction  (DPW):  PM  stages  preconstruction  conference;  manages 
construction;  obtains  inspections  services  from  Bureau  of  Building  Inspection  (BBI),  when 
applicable,  and  approves  change  orders. 

35.  Review  Progress  (DPW/RP):  PM/PD  conduct  periodic  on  site  meetings  to  review  project 
progress. 

36.  Pre-Maintenance  Inspection  Required?  (DPW):  PM  determines  if  inspection  is  required  If 
yes,  go  to  Step  37;  otherwise,  go  to  Step  38. 

37.  Conduct  Pre-Maintenance  Inspection  (DPW/RP):  DPW/RP  conduct  pre-maintenance 
inspection. 

38.  Conduct  Final  Inspection  (DPW/RP):  DPW/RP  conduct  final  inspection  to  include  BBI 
personnel.  DPW  provides  RP  with  all  warranties,  maintenance  manuals,  operating  procedures, 
etc.  DPW/RP  conduct  "punch  list"  inspection. 

39.  Accept  Project  (RP):  RP  accepts  maintenance  responsibility  upon  satisfactory  completion  of 
"punch  list"  items. 

40.  Close  Project  (DPW):  DPW  closes  account,  provides  Pi*  with  as-built  plans,  refunds 
balances,  and  provides  project  report,  which  includes  project  costs  as  well  as  DPW  charges. 
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APPENDIX  E. 


TEXT  OF  CHARTER  SECTION  6.413  (PARK  AND  OPEN  SPACE  FUND) 


(a)  Establishment  of  Fund;  Interagency  Cooperation. 

(1)    Establishment  of  Fund.  There  is  hereby  established  the  San  Francisco  Park  and  Open 
Space  Fund  ("Fund"),  to  be  administered  by  the  recreation  and  park  commission.  Moneys  in  the 
Fund  shall  be  appropriated,  allocated,  transferred,  expended,  or  used  consistent  with,  and  to 
implement,  the  "Recreation  and  Open  Space  Element  of  the  Master  Plan"  (Plan")  and  the 
"Programs  for  Implementation  of  the  Recreation  and  Open  Space  Element  of  the  Master  Plan," 
("Programs")  as  provided  for  herein.  The  Fund  shall  be  used  for  the  purposes  set  forth  in 
subsection  (c)  below.  (2)    Interagency  Cooperation.  Consistent  with  the  Plan  and  Programs, 
lands  currently  under  the  jurisdiction  of  any  city  agency  may  be  acquired  or  developed  with  the 
Fund  provided  for  herein.  The  recreation  and  park  commission,  port  commission,  department  of 
public  works,  water  department,  and  all  other  city  agencies,  are  hereby  authorized  to  enter  into 
contracts  appropriate  to  carry  out  the  purposes  of  this  section.  Unless  approved  by  a  two-thirds 
vote  of  the  board  of  supervisors  the  amount  paid  for  anv  lands  purchased  or  acquired  in  fee  from 
any  other  public  agency  or  city  department  or  agencv  shall  be  no  greater  than  the  most  recent 
selling  price  for  such  lands. 

(b)  Annual  Tax.  There  is  hereby  imposed,  pursuant  to  section  6.400(a)(3)(d)  of  this  charter, 
for  a  period  of  fifteen  (15)  years  starting  with  the  fiscal  sear  1990-91,  an  annual  tax  of  two  and 
one-half  cents  ($0,025)  for  each  one  hundred  dollars  ( S 1 00)  assessed  valuation.  Revenues 
obtained  thereby  shall  be  in  addition  to,  and  not  in  place  of.  any  sums  normally  budgeted  for  the 
recreation  and  park  department  and,  together  with  interest  earned  thereon,  shall  be  deposited  into 
the  Fund.  In  addition,  all  grants,  gifts,  and  bequests  paid  to  the  city  and  county  for  open  space 
acquisition  and  park  renovation,  and  interest  earned  thereon,  unless  otherwise  restricted,  shall  be 
deposited  into  the  Fund.  Establishment  of  this  Fund  is  not  intended  to  preclude  any  other  similar 
programs  or  any  similar  use  of  funds  by  the  city  and  county  or  any  department,  agency, 
commission,  or  instrumentality  thereof.  All  amounts  paid  into  said  Fund  shall  be  maintained  by 
the  treasurer,  separate  and  apart  from  all  other  city  and  county  funds,  and  shall  be  secured  by  his 
or  her  official  bond. 

(c)  Use  and  Allocation  of  Fund.  Each  year  the  Recreation  and  Park  Commission  and  City 
Planning  Commission  shall  hold  at  least  one  joint  public  hearing  at  which,  by  a  majority  of  each 
commission  and  with  the  concurrence  of  the  board  of  supervisors,  they  shall  adopt  a  budget  for 
the  allocation  and  expenditure  of  the  Fund  which  is  consistent  with  and  implements  the  Plan  and 
Programs.  Not  more  than  forty  percent  (40%)  of  the  Fund  may  be  allocated  for  maintenance  of 
properties  acquired  pursuant  to  this  section  between  its  enactment  in  1974  and  fiscal  year  1990- 
1991.  As  used  herein,  "maintenance"  means  salaries  and  equipment  attributable  to  any  work  on 
an  existing  facility  or  on  real  property  which  does  not  result  in  a  physical  net  increase  in  usable 
square  footage,  use,  or  programs,  implementation  of  the  community  gardens  policy  of  the  Plan, 
implementation  of  the  urban  forestry  policy  set  forth  in  the  Plan,  and  includes  the  sustained 
maintenance  and  volunteer  coordination  program  mandated  in  subsection  (f)  The  remainder  of 
the  Fund  ("Remainder  of  the  Fund")  shall  be  allocated  according  to  the  following  schedule: 
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(6)  Annual  Transfer  and  Adjustment  of  Allocations.  In  any  given  year  fifteen  percent  ( 1 5%) 
of  the  Remainder  of  the  Fund  may  be  transferred  from  Acquisition  and  Development  to 
Renovation,  if  such  transfer  is  necessary  to  take  advantage  of  a  special,  one  time  renovation 
opportunity,  that  will  result  in  savings  which  would  otherwise  not  be  possible.  In  any  given  year 
seven  and  one-half  percent  (7.5%)  of  the  Remainder  of  the  Fund  may  be  transferred  from 
Renovation  to  Acquisition  and  Development,  if  such  transfer  is  necessary  to  take  advantage  of  a 
special,  one  time  Acquisition  or  Development  opportunity,  that  will  result  in  savings  which  would 
otherwise  not  be  possible.  However,  such  transfers  may  not  result  in  the  inconsistency  of  any  five 
year  average  of  allocations  for  either  acquisition  and  development  or  renovation  with  the 
provisions  of  paragraphs  (1)  or  (2)  of  this  subsection.  Any  adjustments  pursuant  to  this 
paragraph,  and  their  consequences  on  any  five  year  averages  of  allocations,  must  be  included  in 
the  annual  report  required  by  subsection  (e). 

(7)  Five  Year  Renovation  and  Maintenance  Plans.  The  Park  and  Open  Space  Advisory 
Committee  shall  recommend,  and  the  recreation  and  park  commission  shall  adopt,  five  year  plans 
for  acquisition  and  development,  renovation,  and  maintenance,  which  shall  implement  the  plan  and 
programs,  and  with  which  expenditures  under  this  sub-section  shall  be  consistent.  These  plans 
shall  be  updated  annually,  except  that  they  should  not  be  amended  or  updated  as  part  of  the 
annual  budget  process.  The  Park  and  Open  Space  Advisory  Committee  shall  begin  this  planning 
process  in  fiscal  year  1989-90. 

(8)  Reversion  of  Uncommitted  Funds.  Notwithstanding  any  other  provisions  of  this  section, 
any  funds  set  aside  pursuant  to  this  subsection  that  are  not  allocated  at  the  end  of  any  fiscal  year, 
together  with  accrued  interest,  shall  be  carried  forward  to  the  next  fiscal  year  and  shall  be 
appropriated  by  the  board  of  supervisors  for  any  of  the  purposes  enumerated  in  this  section 

(d)  Prohibition  of  Reallocation  of  Fund.  Except  as  specifically  and  explicitly  permitted  in 
subsection  (c)(6),  the  allocation  of  the  Fund  provided  for  in  subsection  (c)  may  not  be  amended, 
adjusted,  or  changed. 

(e)  -  Annual  Report  by  the  General  Manager.  The  Planning  Commission  and  Recreation  and 
Park  Commission  shall  hold  at  least  one  joint  public  hearing  annually  at  which  they  shall  receive 
and  review  an  annual  report  from  the  General  Manager  of  the  Recreation  and  Park  Department  on 
the  implementation  of  this  section  and  the  acquisition,  development,  renovation,  and  maintenance 
of  open  space  and  recreational  facilities,  and  the  funding  of  after  school  and  other  recreation 
programs  during  the  preceding  year.  The  annual  report  shall,  at  a  minimum,  include  the  following 
information: 

(1)  the  amount  of  moneys  and  percentage  of  the  Fund  allocated  and  spent  in  each  of  the 
allocation  categories  set  forth  in  subsection  (c)  above; 

(2)  the  projects,  on  a  site-by-site  basis  that  were  undertaken  or  paid  for,  in  part  or  in  whole  with 
moneys  from  the  Fund; 

(3)  for  each  project,  the  total  cost  and  percentage  of  the  total  cost  that  was  spent  for  design, 
construction,  and  management; 

(4)  for  each  project,  the  time  between  the  date  funds  became  available  and  the  date  the  project 
was  completed,  or  if  not  completed,  the  percentage  of  completion  at  the  time  of  the  report,  and 
the  anticipated  date  of  completion. 
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PLANNING  DEPARTMENT  REPORTS 


PLANNING  DEPARTMENT 

City  and  County  of  San  Francisco     1660  Mission  Street     San  Francisco,  CA  94103-2414 


IA1S\SVLM7R      PLANNING  COMMISSION     ADMINISTRATION     CURRENT  PLANNING/ZONING     LONG  RANGE  PLANNING 
FAX  558-6409  FAX  558-6434  FAX  558-6409 


FAX  558-6426 


MEMORANDUM 

TO:  Members  of  the  Planning  Commission 

FROM:  Lucian  R.  Blazej,  Director  of  Planning 

RE:  Case  No.  96.076M 

Amend  the  Recreation  and  Open  Space  Element  of  the  Master  Plan 

HEARING  DATE:  Planning  Commission  Hearing  April  25,  1996 

STAFF  CONTACT:  Stephen  Shotland  558-6308 

REVIEWED  BY:  Amit  Ghosh 

DATE:  April  11,  1996 

ACTION  Approval  of  CPC  Resolution  amending  the  Recreation  and  Open  Space 

REQUESTED:  Element  of  the  Master  Plan. 


In  order  to  approve  Case  96.077,  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year 
1996  -  1997  Program,  staff  recommends  that  the  Planning  Commission  first  act  on  Case  No.  96.076M, 
and  amend  the  Recreation  and  Open  Space  Element  of  the  Master  Plan.  The  details  of  the  proposed 
Master  Plan  Amendment  are  described  below. 

1 .  As  part  of  this  year's  Program,  there  is  a  proposal  to  create  a  day  camp,  a  new  recreation 
program  in  or  near  McLaren  Park.  Proposition  E  allows  a  portion  of  "Acquisition  and 
Development"  funds  to  be  used  for  Recreation  programs  in  "High  Need  Areas"  designated  in  the 
Recreation  and  Open  Space  Element  of  the  Master  Plan,  in  order  to  improve  recreational 
opportunities  in  areas  most  deficient  in  open  space.  However,  the  area  surrounding  McLaren 
Park  was  not  designated  as  a  "High  Need  Area"  when  the  Element  was  last  revised,  in  1986. 
Since  then,  many  of  the  socioeconomic  and  demographic  conditions  used  to  designate  "High 
Need  Areas"  have  changed.  Funding  a  day  camp  program  in  the  area  requires  amending  the 
Element. 

2.  During  the  1996-1997  year,  the  Recreation  and  Park  Department  proposes  to  acquire  four  sites 
designated  as  "Significant  Natural  Resource  Areas"  in  previous  years  of  the  Program.  Sufficient 
funds  to  acquire  the  properties  has  been  appropriated  in  earlier  years  of  the  Program;  therefore, 
no  funds  have  been  allocated  in  the  current  year.  Staff  recommends  the  Planning  Commission 
amend  Map  4,  the  "Citywide  Recreation  and  Open  Space  Plan"  to  designate  the  sites  as 
"Proposed  Public  Open  Space,  Acquire  for  or  Convert  to  Public  Open  Space." 

3.  As  part  of  the  1995-1996  Program  (last  year),  the  Recreation  and  Park  Department  proposed  to 
acquire  a  property  located  at  16th  and  Dolores  Streets  as  a  replacement  site  for  the  Sharon  Arts 
Center,  located  in  Golden  Gate  Park.  To  accommodate  the  proposal,  the  Planning  Commission 
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The  Master  Plan  policy  goes  on  to  state:  "These  factors  change  over  time.  As  this  occurs,  priorities 
should  be  shifted  accordingly."  The  intent  of  the  Master  Plan  is  to  rev«it  the  issue  and  make 
modifications  over  time,  as  necessary. 

Planning  staff  have  investigated  whether  the  conditions  used  to  designate  a  "High  Need  Area"  for 
priority  for  recreation  improvements  have  changed  around  McLaren  Park.  One  basic  condition  has 
not  changed:  access  to  public  open  space,  and  the  amount  of  open  space  in  the  neighborhood.  At 
317  acres,  McLaren  Park  is  the  City's  second  largest  park,  after  Golden  Gate  Park.  The  park  is  a  large 
landscaped  (primarily  hilly  grassland)  park  which  has  been  developed  with  few  recreational  facilities. 
The  Recreation  and  Park  Department  has  prepared  a  Master  Plan  for  McLaren  Park,  but  very  little  of  it 
has  been  implemented.  The  lack  of  recreational  facilities  and  concerns  about  safety  are  some  of  the 
reasons  that  the  park  is  not  highly  used.  The  Recreation  and  Open  Space  Element  calls  for 
recreational  facilities  to  be  added  to  the  park  so  it  would  be  more  usable  to  the  surrounding  residential 
population  and  to  park  goers  in  general. 

While  this  area  is  not  deficient  in  public  open  space,  the  Master  Plan  Element  uses  presence  of 
socioeconomic  and  demographic  characteristics  to  designate  neighborhoods  as  a  "High  Need  Area" 
that  should  receive  priority  for  open  space  acquisition  and  other  recreation  improvements. 

Staff  has  compiled  information  from  the  1990  U.S.  Census  to  determine  whether  socio-economic  and 
demographic  conditions  have  changed.  Since  1980,  the  demographics  have  changed  markedly  and 
the  neighborhoods  around  McLaren  Park  now  display  a  number  of  the  demographic  characteristics 
used  to  designate  "High  Need  Areas"  in  the  Open  Space  Element.   They  include:  low  household 
income,  high  percentages  of  children  under  5,  and  children  6-13,  and  moderately  high  levels  of  senior 
citizens.  In  addition,  the  percentage  of  teenagers  and  young  adults  14-20  (not  identified  in  the 
Recreation  and  Open  Space  Element)  is  also  high.  This  information  is  summarized  in  Figure  1,  and 
shown  in  Attachment  2. 


Figure  1      Changes  in  Socioeconomic  and  Demographic  Characteristics  in  the 

Excelsior  and  Visitacion  Valley  Neighborhoods  surrounding  McLaren  Park 


Demographic  and  Socioeconomic 
Characteristics  in  the  neighborhoods 
surrounding  McLaren  Park 

1980  Census 

1990  Census 

Low  Household  Income 

mod 

mod  -  high 

Percentage  Seniors 

low 

low 

Percentage  Children  under  5 

mod 

high 

Percentage  Children  6-13 

mod 

high 

Percentage  Youth  14-20 

i 

high 

*  These  neighborhoods  are  within  service  area  of  McLaren  Park,  the  City's  second  largest  park.  While  there  is 
good  proximity  to  existing  City  Parks,  McLaren  Park  is  relatively  undeveloped  and  has  few  recreational  facilities. 

1  Percentage  of  Youth  14-20  was  not  considered  in  the  Existing.  Recreation  and  Open  Space  Element.   However,  youth 
in  this  age  class  are  considered  'at  risk.'  and  there  is  a  high  percentage  of  youth  in  this  age  class  in  the  neighoomoods 
surrounding  McLaren  Park,  based  on  the  1990  Census. 
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The  Recreation  and  Park  Department  wants  to  proceed  with  acquisition  of  the  following  four  sites,  so 
they  can  be  preserved  as  public  open  space,  and  managed  as  natural  resource  areas.  The  sites  are: 

 SITE.  Block  &  Lot(s)    SITE.  Block  &  Lot(s)  


Hawk  Hill, 

AB  2336,  lot  27;  AB  2337,  lots  2-7; 
AB  2338,  lots  4-13;  AB  2338A,  lots  13-17 

2.       Fifteenth  Avenue  steps,  4.  Palou-Phelps 

AB  1860A,  lots  20-21;  AB  1861  A,  lot  2  AB  5329,  lot  1;  AB  5328,  lots  4-9,  17-29; 

AB  5336,  lots  1 ,  47-49,  52 

Each  of  the  Natural  Area  sites  proposed  to  be  acquired  meets  the  criteria  for  Significant  Natural  Area 
Sites  contained  in  Policy  13.  A  description  of  the  sites  follows: 

■  Aquavista  Lot,  Assessor's  Block  (AB)  2798,  lot  29 

Aquavista  Lot  is  an  interior  lot  located  behind  houses  developed  on  Aquavista  St,  which  has  no 
street  frontage  and  no  vehicular  access.    It  is  immediately  west  of  and  contiguous  with  the  Twin 
Peaks  open  space.  In  the  past,  proposals  have  been  made  to  develop  the  site.   Twin  Peaks 
(and  the  site)  is  an  example  of  the  North  Coastal  scrub  plant  community,  and  supports  a 
significant,  diverse  indigenous  plant  and  animal  habitat.  It  supports  Silver  mat  lupine,  Lupmus 
albifrons  collinus,  the  larval  plant  food  of  the  Federally  listed  rare  and  endangered  Mission  Blue 
Butterfly.    In  addition,  if  acquired,  the  Aquavista  lot  would  enlarge  the  existing  Twin  Peaks 
natural  resource  area.  Under  appropriate  City  management,  the  land  could  support  a  larger  and 
more  diverse  natural  habitat. 

■  Fifteenth  Avenue  steps,  AB  1860A,  lots  20-21;    AB  1861  A,  lot  2 

Fifteenth  Avenue  steps  are  three  interior  block  lots  with  access  off  of  15th  Avenue,  a  step  street 
between  Kirkham  and  Lawton  Streets  in  the  Sunset  Heights  neighborhood.  The  site  has 
remained  undeveloped,  largely  due  to  its  steep  topography,  and  since  it  is  on  a  step  street  with 
no  vehicular  access.    It  is  relatively  undisturbed,  a  remnant  of  the  original  natural  landscape, 
and  supports  a  significant  and  diverse  plant  and  wildlife  habitat.  The  site  is  considered  a  good 
example  of  the  dune  scrub  plant  community,  which  was  once  extensive,  but  is  now  limited  to  a 
few  locations  in  the  City.1 

■  Hawk  Hill  and  Hawk  Hill  extension, 

AB  2336,  lot  27;  AB  2337,  lots  2-7;    AB  2338,  lots  4-13;  AB  2338A,  lots  13-17 
This  site,  is  a  relatively  large  undeveloped  site,  once  under  the  ownership  of  the  SFUSD  (AB 
2336,  lot  27),  and  a  number  of  private  property  owners.  The  site  has  remained  undeveloped, 
largely  to  its  steep  topography,  sandy  soils,  and  inaccessibility.  The  site  is  undeveloped  and 
relatively  undisturbed,  and  is  a  remnant  of  the  original  natural  landscape.  Mr.  Michael  Vasey, 
Coordinator  of  the  Conservation  Biology  Program  at  San  Francisco  State  has  reported  that  the 
site  is  one  of  the  best  surving  examples  of  the  dune  scrub  community,  and  that  several  native 
species  present  on  the  site  are  highly  restricted  and  of  unusual  botanic  interest.  The  site  also 
supports  two  native  plants  which  have  been  recognized  as  rare  by  the  California  Native  Plant 
Society. 2    The  Hawk  Hill  site  supports  a  significant  and  diverse  plant  or  wildlife  habitat,  and  is 
visible  from  a  broad  area  in  the  South  Central  part  of  the  City. 

Mr.  Jake  Sigg,  President,  California  Native  Plant  Society,  Conversation. 
2        Mr.  Michael  Vasey,  Coordinator,  Conservation  Biology  Program,  San  Francisco  State  University 


1.      Aquavista  Lot, 

Assessor's  Block  (AB)  2798,  lot  29 
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require  additional  funds  to  complete  acquisition  and/or  development.  Four  Natural  Area  sites,  which 
were  found  in  conformity  with  Policy  13,  which  states:  "Protect  and  Preserve  Significant  Natural 
Areas,"  are  not  designated  for  acquisition  in  Map  4  of  the  Element.  In  order  to  adopt  the  program 
contained  in  the  San  Francisco  Park  and  Open  Space  Program  for  Fiscal  Year  1995-1996.  the 
Planning  Commission  must  find  the  program  in  conformity  with  the  Master  Plan.  In  order  to  do  so,  the 
Planning  Commission  must  first  amend  Maps  4  and  9,  as  described  in  this  Memorandum. 

If  the  Commission  adopts  the  proposed  amendment,  acquisition  of  the  proposed  sites  may  be  found  in 
conformity  with  the  Master  Plan.  Maps  showing  the  location  of  the  sites  are  shown  in  attachments  to 
this  Memo. 


ATTACHMENTS: 
Attachment  1 

Socioeconomic  and  demographic  characteristics  from  the  Recreation  and  Open  Space  Element; 
Source:  1980  Census  data.  [Figures  3-8  in  Element.],  and  Map  9,  the  "Neighborhood 
Recreation  and  Open  Space  Improvement  Priority  Plan" 

Attachment  2 

Socio  Economic  and  Demographic  Factors.  Sol -re    1990  Census 

Six  Figures,  and  Proposed  Amendment  of  Map  9  '^e  "Neighborhood  Recreation  and  Open 
Space  Improvement  Priority  Plan,"  of  the  Recre  v.  ;n  3nd  Open  Space  Element  of  the  Master 
Plan.   This  will  show  proposed  "High  Need  Are-i    ' ;  aad  to  Map  9: 
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Recreation  and  Open  Space  Element 


Source:  1980  Census 


Figure  3 

SERVICE  AREAS 

Areas  Not  Served  By 
Public  Open  Space 
(See  Citywide  Section) 


Source:  1980  Census 
Figure  5 

LOW  HOUSEHOLD  INCOME 

W&?\<    Low  .5-. 79  City  Median 
■Hi    Lower  0  -.49  City  Median 

City  Median  Income  :  $15,930) 


Source:  1980  Census 
Figure  4 

HIGH  RESIDENTIAL  DENSITY 
(PERSONS  PER  NET  ACRE) 

111111    High  75-125  Persons 

M        Higher  >  125  Persons 

(Citywide:  28.38  Persons) 


4 


\  \  y  / 

 ^  

Source:  1980  Census 
Figure  6 

HIGH  DENSITY.  SENIOR  CITIZENS 
(PEOPLE  OVER  65  PER  NET  ACRE) 

Moderate  9-11  Seniors 
High  12-15  Seniors 
Higher  >  15  Seniors 
(City  Median  :  6.2  Seniors) 
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Attachment   1  -  3 


NEIGHBORHOOD  RECREATION  & 

OPEN  SPACE  IMPROVEMENT  PRIORITY  PLAN  Map  9 

■ PUBUC  RECREATION  &  OPEN  SPACE  PROTECTED  AREA 

Make  Better  Use  of  Existing  Neighborhood  |  Improve  Street  Space  for  Recreation 

Open  Space  &  Facilities  and  Landscaping  where  Possible 


HIGH  NEED  AREAS 

Give  Highest  Priority  for  New  Parks 
and  Recreation  Improvements 

Give  Priority  for  New  Parks 
and  Recreation  Improvements 


Note: 

Became  of  the  icale  of  thu  map 
it  it  not  poetible  to  ihow  precise 
boupdaritt  or  exceptionally 
email  open  rpacee. 


Attachment  2 

Socio  Edonomic  and  Demographic  Factors 
Source:  1990  Census 

Proposed  amendment  of  Map  9,  the  "Neighborhood  Recreation 
and  Open  Space  Improvement  Priority  Plan,"  of  the  Recreation 
and  Open  Space  Element  of  the  Master  Plan. 
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Attachment  2 


San  Francisco  Planning  Departent 


Population  Density 


POPULATION  DENSITY 
Persons  per  Gross  Acre 

■  125  and  above  (4) 

■  100  to  125  (7) 

tl   75  to  100  (7) 

□  50  to  75  (17) 

□  Less  than  50  (115) 


Source:  U.S.  Census  Bureau,  1990  Census  of  Population 
G:  Mapinto\Census.wor 


San  Francisco  Planning  Departent 

Percentage  of  People  below  Poverty  Level 


Attachment  2-3 


I  INCOME  < TOO  %  OF  POVERTY  LEVEL 
Percentage  of  All  Persons 

■  0.33    to  1  (6) 

■  0.25  to  0.33  (13) 
§g  0.18    to  0.25  (17) 

□  0.09    to  0.1 8  (43) 

□  0.0001  to  0.09  (68) 


Source:  U.S.  Census  Bureau,  1 990  Census  of  Population 
G:  Mapinfo\Census.wor 
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San  Francisco  Planning  Departent 

Distribution  of  Children  under  5  Years 


Attachment  2 


PERSONS  5  YEARS  AND  UNDER 
Percent  of  Population 

I  1 2%  and  above  (5) 

■  9  to  12%  (3) 

^   6   to  9%  (42) 

□  3    to  6%  (73) 

□  Less  than  3%  (27) 


Source:  U.S.  Census  Bureau,  1 990  Census  of  Population 
G:  MapinfoVCensus.wor 


San  Francisco  Planning  Departent 

Distribution  of  Children  6-13  Years  Old 


Attachment  2-5 


PERSONS  6  THRU  13  YEARS  OF  AGE 
Percent  of  Population 

■  12%  and  above  (6) 

■  9  to  12%  (21) 
9  6  to  9%  (48) 
□  3  to  6%  (46) 
Z2  Less  than  3%  (27) 


Source:  U.S.  Census  Bureau,  1 990  Census  of  Population 
G:  Mapinfo\Census.wor 
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San  Francisco  Planning  Departent 


Distribution  of  Youth  14  -  20  Years 


Attachment  2-6 


PERSONS  14  THRU  20  YEARS  OF  AGE 
Percent  of  Population 

M  1 2%  and  above  (6) 

■  9   to  12%  (23) 

9  6    to  9%  (53) 

□  3   to  6%  (50) 

□  Less  than  3%  (18) 


Source:  U.S.  Census  Bureau.  1 990  Census  of  Population 
G:  MapinfoVCensus.wor 


Attachment  2  -  % 

San  Francisco  Planning  Departent 


Distribution  of  Seniors  65  Years  and  Over 


I  PERSONS  65  AND  OVER 
Percent  of  Population 

■  20%  and  above  (27) 

■  15  to  20%  (35) 
I      9  10   to  15%  (51) 

□  5  to  10%  (29) 
_  Less  than  5%  (8) 


Source:  U.S.  Census  Bureau.  1 990  Census  of  Population 
G:  Mapinfo\Census.wor 
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San  Francisco  Planning  Departent 

Distribution  of  Seniors  65  Years  and  Over 


z  tac 


PERSONS  65  AND  OVER 
Percent  of  Population 

■  20%  and  above  (27) 

■  15  fo20%  (35) 
j§  10  to  15%  (51) 
J  5  to  10%  (29) 
_  Less  than  5%  (8) 


Source:  U.S.  Census  Bureau.  1 990  Census  of  Population 
G:  MapmfcACensus.wor 
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Attachment  3  - 
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San  Francisco  Planning  Department 


Proposed  Master  Plan  Amendment 


i-:^r.  .A    fV    "V-  "If." 

 t~  :  

f  If  Wl 


Existing  Park  or 
Public  Open  Space 


Proposed  amendment  of  Map  4 
to  designate  or  De-designate  a  site 

Proposed  amendment  of  Map  9 
to  designate  a  "High  Need  Area" 

Designate  areas  around  McLaren  Park 
as  "High  Need  Area"  in  Map  9 

G  'Wapinfovn plan «;parkmap\96amen<j. tab \Jayout2 
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Aquavista  site  -  Designate  as  'Proposed 
Public  Open  Space'  in  Map  4 

15th  Avenue  Steps  site  •  Designate  as  'Proposed 
Public  Open  Space'  in  Map  4 

Hawk  Hill  site  •  Designate  as  'Proposed 
Public  Open  Space'  in  Map  4 

Palou  -  Phelps  site  -  Designate  as  "Proposed 
Public  Open  Space'  in  Map  4 

Sharon  Arts  Center  replacement  site 
DE-designate  site  as  "Proposed  Public 
Open  Space"  in  Map  4 


San  Francisco  Planning  Department 


Proposed  Acquisition  site 
l  •    Aquavista  site 
A.B.  2798,  lot  29 


Attachment  3-2 


Existing  Park  or  Public  Open  Space 


Proposed  Acquisition  site, 
Amend  Map  4,  to  designate  site  as 
"Proposed  Public  Open  Space,  Acquire 
for  or  Convert  to  Public  Open  Space." 
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Francisco  Planning  Department 


Attachment  3-3 


Proposed  Acquisition  Site 

2.   Fifteenth  Avenue  Steps 
AB  1860A,  lots  20-21- 
AB  1861  A,  lot  2 


Existing  Park  or  Public  Open  Space 


Proposed  Acquisition  site 

Proposed  Public  Open  Space,  Acqun 
for  or  Convert  to  Public  Open  Space" 


ire 


Attachment  3  -  A 


San  Francisco  Planning  Department 


Proposed  Acquisition  Site 

3.  Hawk  Hill  Natural  Area 
AB  2336,  lot  27 

Hawk  Hill  Extension:  AB  2337,  lots  2-7, 

AB  2338,  lots  4-11, 12-13,  AB  2338A,  lots  13-17 


Existing  Park  or  Public  Open  Space 


Proposed  Acquisition  site, 
Amend  Map  4  to  designate  site  as 
"Proposed  Public  Open  Space,  Acquire 
for  or  Convert  to  Public  Open  Space." 
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San  Francisco  Planning  Department 


Attachment 


Proposed  Acquisition  Site 

4.    Palou-Phelps  Natural  Area  Site 

AB  5329,  lot  1;  AB  5328,  lots  4-9,  17-29; 
AB  5336,  lots  1,47-49,  52 


Existing  Park  or  Public  Open  Space 


Proposed  Acquisition  site, 
Amend  Map  4  to  designate  site  as 
"Proposed  Public  Open  Space,  Acquire 
for  or  Convert  to  Public  Open  Space." 


Attachment  - 


San  Francisco  Planning  Department 


Proposal  to  De-designate  as  "Proposed  Public  Open  Space" 

5 .    Sharon  Arts  Center  Replacement 
16th  and  Dolores  Street 
A.B.  3556,  lot  25 


Existing  Park  or  Public  Open  Space 


Amend  Map  4  to  DE-DESIGNATE 
site  as  "Proposed  Public  Open  Space, 
Acquire  for  or  Convert  to  Public  Open 
Space."  '  77 


96.076M 

Amendment  of  Recreation  and  Open  Space  Element 


Attachment  5 


SECTION  101.1  FINDINGS: 

The  proposed  Master  Plan  Amendment  satisfies  the  eight  priority  policies  of  Section  101.1  of  the 
Planning  Code  as  follows: 

1 .  Existing  neighborhood-serving  retail  uses  would  be  preserved  and  enhanced. 
Neighborhood-serving  retail  uses  should  be  enhanced  by  proximity  to  newly  acquired,  or 
newly  renovated  public  open  spaces. 

2.  The  existing  housing  and  neighborhood  character  would  be  enhanced  by  addition  of  public 
open  space. 

3.  The  City's  supply  of  affordable  housing  would  not  be  affected  by  the  program. 
Undeveloped  sites  which  have  been  proposed  to  be  developed  with  market  rate  housing  , 
are  valued  for  their  natural  resource  values.  If  one  or  more  of  the  sites  is  acquired  as 
public  open  space,  it  would  not  be  developed  with  housing. 

4.  Commuter  traffic,  mass  transit  and  neighborhood  parking  would  not  be  affected  by  the 
subject  proposal. 

5.  The  industrial  and  service  sectors  would  not  be  affected  by  the  subject  program. 

6.  The  project  would  not  affect  the  City's  ability  to  achieve  the  greatest  possible  preparedness 
to  protect  against  injury  and  loss  of  life  in  an  earthquake.  Any  new  construction  or 
structural  renovation  of  recreational  facilities  would  conform  with  all  current  requirements  of 
the  Universal  Building  Code,  including  those  requirements  pertaining  to  seismic  safety. 

■  7.      Landmarks  and  historic  buildings  would  be  preserved. 

8.      The  program  would  result  in  increased  acreage  devoted  to  public  open  space  and  park 
land,  protection  and  preservation  of  some  of  the  best  remaining  examples  of  unique 
natural  plant  communities  in  the  City,  and  park  and  open  space  access  to  sunlight  and 
protection  of  vistas. 

Note:  The  application  of  Section  101.1  Findings  may  have  competing  priorities.  It  is  the  Planning 
Commission's  role  to  reconcile  them,  and  make  decisions  with  respect  to  these  prionties. 
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PLANNING  DEPARTMENT 

City  and  County  of  San  Francisco     1660  Mission  Street     San  Francisco,  CA  94103-2414 


(415)  558-6378 


PLANNING  COMMISSION      ADMINISTRATION     CURRENT  PLANNING/ZONING     LONG  RANGE  PLANNING 
FAX  558-6409  FAX  558-6426  FAX  558-6409  FAX  558-042* 


MEMORANDUM 


TO: 

FROM: 

RE: 

HEARING 
DATE: 

STAFF  CONTACT: 

REVIEWED  BY: 

DATE: 

ACTION 
REQUESTED: 


RELATED 
CASE: 


Members  of  the  City  Planning  Commission 
Lucian  R.  Blazej,  Director  of  Planning 
Case  No.  96.077R 

1996-1997  San  Francisco  Park  and  Open  Space  Program 

Joint  Hearing  with  the  Recreation  and  Park  Commission 
April  25,  1995 

Stephen  Shotland  (415)  558-6308 
Amit  Ghosh 
April  11,  1996 

Approval  of  CPC  Resolution  which  will: 

1 .  Find  the  SF  Park  and  Open  Space  Program  in  conformity  with 
the  Master  Plan  (Subsequent  to  amending  the  Master  Plan  -- 
Case  No.  96.076M,  considered  separately) 

2.  Adopt  the  1996-1997  San  Francisco  Park  and  Open  Space 
Program  and  Budget 

Case  No.  96.076M      Amendment  of  Recreation  and  Open  Space 
Element  of  the  Master  Plan  to:  1 .)   amend  Map  9,  the  "Neighborhood 
Recreation  and  Open  Space  Improvement  Priority  Plan"  to  designate 
areas  around  McLaren  Park  as  a  "High  Need  Area  -  Give  Priority  for 
Recreation  Programming  Improvements;"   2.)  amend  Map  4  of  the 
Recreation  and  Open  Space  Element  to  designate  acquisition  of 
"Significant  Natural  Resource  Area"  sites  identified  for  acquisition  in 
previous  years  of  the  Program;  and  3.)  amend  Map  4  to  de-designate 
a  site  formerly  proposed  for  acquisition  as  a  replacement  site  for  the 
Sharon  Arts  Center,  located  in  Golden  Gate  Park.  See  the  Staff 
Memorandum  for  Case  No.  96.076M. 


96077r.mem 
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This  year,  several  sites  proposed  for  acquisition  are  not  designated  for  acquisition  either  in 
Map  4  or  in  Map  9  of  the  Recreation  and  Open  Space  Element  of  the  Master  Plan.  One  lot 
designated  for  acquisition  as  part  of  Case  95.1 20MR,  the  Open  Space  Program,  FY  1995- 
1996,  is  no  longer  being  considered.  However,  acquisition  of  the  properties  and  provision  for 
improved  recreation  opportunities  in  these  neighborhoods  would  be  consistent  with  the  intent 
of  the  Recreation  and  Open  Space  Element.  Because  of  this,  staff  recommends  that  the 
Planning  Commission  amend  the  Recreation  and  Open  Space  Element  [in  separate  Case  No. 
96.076M]  prior  to  acting  on  Case  96.077R. 

A  copy  of  Proposition  E  is  included  in  the  General  Manager's  Report,  which  is  contained 
Section  A  of  this  report. 

This  year,  the  Program  provides  $1 6,000,000  in  funding.  Proposition  E  mandates  allocation  of 
the  fund  into  five  categories.  The  Prop  E  mandate,  and  the  proposed  allocation  of  the  fund  for 
the  1996-1997  Program  is  shown  below  by  category: 


Cateaorv  of  Fund 

Percentage  of  Fund 

Allocated 

Percent 

Mandated  bv  ProD  E 

1996-1997 

of  Fund 

A. 

After  School  Program 

12% 

$  1,920,000 

12% 

B. 

Acquisition  and  Development 

At  least  24% 

3,840,000 

24% 

C. 

Renovation 

At  least  9% 

2,201 ,848 

13.8% 

D. 

Administration 

Up  to  15% 

1,638,152 

10.2% 

E. 

Prop.  J.  Maintenance 

Not  more 

[acquired  under  Prop.J] 

than  40% 

6,400,000 

40% 

Total 

$16.000.000 

100  % 

Page  3 


I      MASTER  PLAN  REFERRAL  INFORMATION 

The  remainder  of  the  staff  report  focuses  on  the  Master  Plan  referral,  and  relates  the  Master 
Plan  policies  to  the  program  elements.  Given  the  Department's  limited  staff  resources,  the 
review  has  focused  on  the  Acquisition  &  Development  portion  of  the  Program.  The  proposed 
dollar  amounts  for  individual  program  elements  is  contained  in  the  General  Manager's  Report 
[Section  one  of  this  report.] 


Recreation  &  Open  Space  Element, 
Master  Plan  Policy.  Map,  etc.  


Program  Element 
or  Site 


A.  AFTER  SCHOOL 
RECREATION 
PROGRAM 


The  After  School  Recreation  Program  was  established  by  a 
Charter  Amendment  and  utilizes  Prop  E.  funds.  It  provides 
recreational  programs  for  children  throughout  the  City.  The 
program  utilizes  School  District  and  Recreation  and  Park 
Department  properties.  The  program  is  consistent  with  the  intent 
of  the  Master  Plan,  to  provide  recreational  programs  for  people 
throughout  the  City. 


B.  ACQUISITION 
&  DEVELOPMENT 


A  map  showing  the  general  location  of  specific  Acquisition  and 
Development  ment  sites  is  included  as  Attachment  1. 


1 .  Athletic  Field 
Development 


Development  of  athletic  fields  at  a  number  of  existing  Recreation 
and  Park  Department  properties.  Specific  sites  have  not  been 
identified.  Development  of  athletic  fields  is  consistent  with  the 
intent  and  implementation  of  the  Element. 


2.  Brooks  Park 
Adjacent  - 
lease/purchase 


The  site  consists  of  privately  owned  lots  adjacent  to  the 
SFUSD  property,  a  portion  of  which  is  to  be  acquired  through 
a  long-term  lease  from  the  School  District.  The  decision  to 
acquire/lease  this  property  has  been  agreed  to  in  previous  years 
of  the  Program.  This  auion  would  provide  additional  funding  to 
implement  this  decision.  This  action  would  enlarge  (adjacent) 
Brooks  Park,  and  provide  access  to  the  park  from  Vernon  Street 
Brooks  Park  currently  only  has  access  from  the  stub  end  of 
Ram  sell  Street. 


Note:  in  previous  years  of  the  program,  the  Planning 
Commission  amended  Map  4  of  the  Recreation  and  Open 
Space  Element,  the  "Citywide  Recreation  and  Open  Space 
Plan,"  designating  three  lots  owned  by  the  SFUSD  [AS  7073,  lot 
50;  AB  7074,  lot  49;  and  7074,  lot  56]  for  lease/purchase,  and 
four  privately  owned  lots  [AB  7075,  lots  32  -  35]  for  acquisition  as 
"Proposed  Public  Open  Space."  No  further  amendments  are 
required. 
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Program  Element 
or  Site 

ACQUISITION 
DEVELOPMENT 

(Cont.) 

3.  City  Attorney 
Support 

4.  Community  * 
Gardens 


5.  Lessing/Sears 
AB  7160,  lot  1 


Recreation  &  Open  Space  Element. 
Master  Plan  Policy.  Map,  etc.  


Natural  Areas  Plan 
Implementation 


6a.  Natural  Areas 
Acquisition 


North  Beach  Pool 


Continued  support  for  City  Attorney  involvement  in  acquisition  of 
properties. 

Provides  continued  funding  for  community  gardens  throughout 
the  City.  Consistent  with  Citywide  Policy  #12.  "Expand 
community  Garden  opportunities  throughout  the  City." 

Continued  funding  for  acquisition  of  one  lot  adjacent  to  an 
existing  Recreation  and  Park  Dept.  minipark  in  the  Excelsior- 
Cayuga  District.   The  funds  would  be  used  to  develop  a  design 
for  the  site.  Note:  The  CPC  amended  the  Recreation  and  Open 
Space  Element  in  CPC  Res.  13676,  designating  this  site  as 
proposed  public  open  space,  Case  No.  94. 1 18M.] 

This  program  would  develop  and  implement  a  management 
plan  for  natural  areas  owned  and  under  the  jurisdiction  of  the 
Recreation  and  Park  Department.  This  program  implements 
Citywide  Policy  13  on  Natural  Areas. 

No  funds  are  included  in  this  year's  program  for  Natural  Areas 
acquisition.  However,  funds  have  been  banked  to  acquire 
Natural  Area  sites  designated  in  previous  years  of  the  Program. 
Prior  to  acting  on  this  Case,  staff  recommends  the 
Commission  act  on  related  Case  No.  96.076M,  amending  the 
Recreation  and  Open  Space  Element  of  the  Master  Plan  to 
designate  four  ?!?.*ural  Area  Sites  as  "Proposed  Public  Open 
Space.'  They  were  proposed  for  acquisition  and  funded  in 
previous  years. 

Continued  funding  (banking)  for  North  Beach  Pool,  in  North 
Beach  Playground.  This  is  a  request  for  continued  funding  for 
redevelopment  of  a  pool  at  this  site. 


As  passed.  Proposition  "E",  permits  Development  funds  to  be  used  for  a  number  of  uses,  including: 
"...establishment  of  trails,  implementation  of  the  community  gardens  policy  in  the  Plan,  implementation  of  the 
urban  forestry  policy  set  forth  in  the  Plan,  and  establishment  and  funding  of  recreational  programs  other  than 
after  school  recreation  programs  in  high  need  areas  as  defined  in  the  Plan,  provided  that  in  any  given  year  no 
more  than  five  percent  (5%)  of  the  Remainder  of  the  Fund  may  be  used  for  such  recreation  programs." 
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Program  Element 
or  Site 

ACQUISITION 
DEVELOPMENT  (Cont.) 


Recreation  &  Open  Space  Element, 
Master  Plan  Policy.    Map,  etc. 


8.     North  Mission 
Open  Space 


This  year,  funds  are  proposed  to  be  banked  to  acquire  a  park 
for  the  North  Mission  neighborhood.  The  Mission  is  designated 
as  a  "High  Need  Area,"  and  the  North  Mission  is  in  a  portion  of 
the  Mission  that  has  a  very  small  amount  of  open  space.  No 
specific  site  has  been  designated  at  this  time  for  acquisition.  This 
is  in  conformity  with  Neignborhood  Policy  4,  and  Maps  4  and  9. 


9.  Real  Estate  Support    Continuing  Support  for  Real  Estate  Department  involvement 

in  acquisition  of  properties. 

10.  Recreation  Programs* 

a.  Tenderloin  Rec      New  Program  Element.  This  would  fund  recreation  staff  in  the 
Center  Staff  *        recently  opened  new  Tenderloin  Recreation  Center.  The 

Tenderloin  neighborhood  is  designated  as  a  "High  Need  Area"  in 
Map  9,  the  "Neighborhood  Recreation  and  Open  Space 
Improvement  Priority  Plan"  of  the  Recreation  and  Open  Space 
Element  of  the  Master  Plan. 


b.  McLaren  Park*       New.  This  program  would  provide  funds  for  a  day  camp 
Day  Camp  program  to  be  located  at  either  Louis  Sutter  Playground,  Herz 

Playground,  or  in  McLaren  Park  near  the  tennis  courts.  This 
item  would  fund  recreation  staff  to  run  a  day  camp.  Currently  the 
City's  only  day  camps  are  located  in  Pine  Lake  Park  and  Glen 
Canyon  parks,  in  the  central  and  western  part  of  the  City.  This 
program  is  intended  to  provide  day  camp  oppor*1  mities  to 
children  from  the  Visitacion  Valley  and  Excelsior  Districts 
surrounding  McLaren  Park,  but  it  would  also  be  open  to  children 
from  neighborhoods.  The  Charter  amendment  permits  use  of 
development  funds  for  funding  recreation  programs  in  areas 
designated  as  "High  Need  Areas"  in  the  Recreation  and  Open 
Space  Element.  However,  prior  to  acting  on  this  Case,  the 
Commission  must  consider  amending  the  Master  Plan  to 
designate  this  area  as  a  "High  Need  Area." 


As  passed,  Proposition  "E",  permits  Development  funds  to  be  used  for  a  number  of  uses,  including: 
"...establishment  of  trails,  implementation  of  the  community  gardens  policy  in  the  Plan,  implementation  of  the 
urban  forestry  policy  set  forth  in  the  Plan,  and  establishment  and  funding  of  recreational  programs  other  than 
after  school  recreation  programs  in  high  need  areas  as  defined  in  the  Plan,  provided  that  in  any  given  year  no 
more  than  five  percent  (5%)  of  the  Remainder  of  the  Fund  may  be  used  for  such  recreation  programs." 
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Program  Element  Recreation  &  Open  Space  Element.  

or  Site  Master  Plan  Policy.   Map,   etc.  - 

ACQUISITION 
DEVELOPMENT  (Cont.) 

McLaren  Park  (Cont.)  In  a  separate  case,  Case  96.076M,  staff  recommends  that  the 

Planning  Commission  amend  the  Recreation  and  Open  Space 
Element  of  the  Master  Plan  to  designate  the  areas  around 
McLaren  Park  as  a  "High  Need  Area:  Give  Priority  to 
Recreation  improvements  and  Recreation  Programming." 

The  intent  in  so  designating  this  area  would  be  to  make 
recreational  improvements  in  the  area,  activating  McLaren  Park 
by  installing  recreation  facilities  consistent  with  the  McLaren 
Park  Master  Plan,  through  increased  recreational  programming 
of  existing  parks,  rather  than  by  acquiring  additional  public  open 
space  in  this  area.  Prior  to  acting  on  Case  96.077R,  staff 
recommends  that  the  Commission  consider  and  take  action  on 
Case  96.076M.    The  Commission  may  then  find  the  McLaren 
park  day  camp  recreation  program  in  conformity  with  the 
Recreation  and  Open  Scace  Element  of  the  Master  Plan. 


11.  Reservoir  Development  This  would  provide  funds  to  investigate  developing  and  using  the 

surface  of  reservoir  facilities  (Water  Department)  so  they  could 
be  used  for  play  fields  and  active  recreation.  This  is  consistent 
with  Neighborhood  Policies  1  and  2:  "Make  better  use  of  existing 
facilities,"  and  "Maximize  joint  use  of  other  properties  and 
facilities." 


12.  Richmond  Center 


This  would  provide  ongoing  funding  to  construct  a 
Gymnasium/Recreation  facility  in  the  Richmond.  This  project  has 
been  approved  in  previous  years  of  the  Program. 


13.  Saint  Mary's 
Square-Rooftop 
[AB  258,  lot  3] 


Continued  funding  for  Development  of  a  parking  garage  rooftop 
adjacent  to  St.  Mary  s  Square,  located  on  the  edge  of  Chinatown. 
Would  improve  open  space  opportunities  in  the  Chinatown  area. 
The  roof  of  the  existing  garage  structure  is  immediately  adjacent 
to  St.  Mary's  Square  and  is  under  the  jurisdiction  of  the  Parking 
Authority.  The  project  is  in  conformity  with  Map  4  of  the 
Recreation  and  Open  Space  Element,  which  designates 
Chinatown  as  a  "High  Need  Area"  in  which  to:  "Provide  New 
Open  Space  in  the  General  Vicinity." 
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Program  Element  Recreation  &  Open  Space  Element, 

or  Site  Master  Plan  Policy.   Map,  etc. 

ACQUISITION 
DEVELOPMENT  (Cont.) 


14.  Sharon  Art  Center         Sharon  Art  Center  is  located  in  the  Sharon  Building  in 
new  site,  banking        Golden  Gate  Park.  The  building  is  too  small  to  serve  the 
AB  3556,  lot  25  need  for  arts  related  classes  that  are  offered  and  the  City  is 

seeking  a  new,  larger  site  for  this  use.  [Another  recreational  use 
would  have  to  be  identified  for  the  Sharon  Building.]  A  site  was 
proposed  last  year,  and  as  part  of  last  year's  program,  the 
Planning  Commission  amended  Map  4  of  the  Recreation  and 
Open  Space  Element  to  designate  the  site,  AB  3556,  lot  25  as 
"Proposed  Public  Open  Space."  [Case  No.  95.120M]. 

The  Recreation  and  Park  Department  is  no  longer  pursuing  that 
site,  and  will  be  investigating  other  opportunity  sites.  Additional 
funds  are  proposed  to  ce  banked  for  this  use.   Therefore,  staff 
recommends  that  the  PMnnmg  Commission,  in  related  Case  No. 
96.076M,  delete  the  creviously  designated  site  from  the 
designation:    "Propcsea  Public   Open  Space  -  Provide  New 
Open  Space  in  the  General  Vicinity,"  in  Map  4,  the  "Citywide 
Recreation  and  Open  Space  Plan." 

Prior  taking  action  on  this  case,  staff  recommends  the 
Commission  act  on  Case  96.076M,  amending  the  Recreation 
and  Open  Space  Element,  to  de-designate  the  site  as  'Proposed 
Public  Open  Space  -  Provide  New  Open  Space  in  the  General 
Vicinity, '  in  Map  4,  the  "Citywide  Recreation  and  Open  Space 
Plan.' 


15.  South  of  Market 
Park  (banking) 
AB  3754,  lots  17, 
62-64,  Sherman  St. 
r-o-w  (portion) 


Banking  funds  for  future  acquisition  of  a  park  site  in  the  South  of 
Market  has  been  an  ongoing  activity  for  several  years.  A  site  lo- 
cated at  7th  &  Harrison  Streets  has  been  identified  as  a  potential 
site,  (it  may  include  Bessie  Charmichael  school  site,  lot  16).  This 
project  has  significant  community  support.  Notwithstanding 
whether  or  not  this  site  is  finally  selected  for  acquisition,  this 
action  would  bank  funds  for  acquisition  of  a  large  park  in  the 
South  of  Market  area,  a  neighborhood  which  traditionally  had  the 
least  amount  of  open  space  in  the  City. 
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Program  Element  Recreation  &  Open  Space  Element, 

or  Site  Master  Plan  Policy,  Map,  etc.  

ACQUISITION  & 
DEVELOPMENT  (Cont.) 


South  of  Market  Acquisition  of  a  South  of  Market  park  would  be  consistent  with 

Park  (Continued)  implementation  of  the  Element.  Map  9,  the  "Neighborhood 

Recreation  and  Open  Space  Improvement  Priority  Plan" 
designates  South  of  Market  as  a  "High  Need  Area"  and  states 
"Give  Highest  Priority  for  New  Parks  and  Recreation 
Improvements"  in  the  area. 

Note:  If  and  when  the  Recreation  and  Park  Department 
determines  to  proceed  with  acquisition  of  this  site,  the 
Department  should  apply  for  a  Master  Plan  amendment ,  to 
amend  Map  4,  the  "Recreation  and  Open  Space  Plan, " 
designating  the  particular  site  as  "Proposed  Public  Open  Space, 
Acquire  for  or  Convert  to  Public  Open  Space." 

16.    Visitacion  Valley        This  action  would  bank  funds  for  a  gymnasium  to  be  developed 
Gymnasium  in  the  future;  no  specific  site  has  been  proposed.  The  Visitacion 

Valley  neighborhood  is  not  currently  served  by  a  gymnasium 
under  the  jurisdiction  of  the  Recreation  and  Park  Department.  In 
a  separate  action,  the  Commission  will  consider  amending  Map 
9,  the  "Neighborhood  Recreation  and  Open  Space  Improvement 
Priority  Plan"  to  designate  the  Excelsior  and  Visitacion  Valley 
areas  as  a  "High  Need  Area:  Give  Priority  to  Recreation 
improvements  and  Recreation  Programming."  The  Commission 
should  consider  the  Master  Plan  Amendment  prior  to  taking 
action  on  this  Case. 


C.   RENOVATION  Renovation  of  existing  Recreation  and  Park  Department 

Renovation  of  properties  is  consistent  with  implementation  of  the  Element. 

Various  Parks 

and  For  information  about  specific  Renovation  Program  (C), 

Open  Spaces  Administration  and  Planning  (D),  Maintenance  Program  (E) 

elements,  refer  to  the  General  Manager's  Report,  which  includes 

specific  sites  and  dollar  amounts. 
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Program  Element             Recreation  &  Open  Space  Element, 
or  Site  Master  Plan  Policy.  Map,  etc.  


D.  ADMINISTRATION 
&  PLANNING 


Administration  and  Planning  to  manage  the  program.  Within  this 
portion  of  the  Program,  note  that  $50,000  in  funding  has  been 
designated  for  Planning  Department  work  coordinating  Prop  E. 
open  space  Planning,  performing  required  Master  Plan  Referrals 
and  Amendments  for  the  Program,  and  for  work  towards  revision 
of  the  Recreation  and  Open  Space  Element.  This  is  listed  under 
"  Services  of  Other  Departments" 


E.  MAINTENANCE  OF 
PREVIOUSLY 
ACQUIRED 
OPEN  SPACE 


Maintenance  of  park  land  acquired  under  Propositions  "J",  and 
"E."  Maintenance  of  parkland  and  open  space  is  consistent  with 
implementation  of  the  Recreation  and  Open  Space  Element. 


IV    PROPOSED  COMMISSION  ACTION 

Charter  Section  6.413,  which  established  the  Park  and  Open  Space  Fund,  requires  that  the 
monies  in  the  Fund  be  appropriated  and  allocated  consistent  with,  and  to  implement  the 
Recreation  and  Open  Space  Element  of  the  Master  Plan,  and  the  Recreation  and  Open  Space 
Programs  Document. 

In  order  to  approve  the  Program,  the  Planning  Commission  must  first  find  the  Program  in 
conformity  with  the  Master  Plan,  and  a  majority  of  each  Commission  must  approve  the 
Program  and  adopt  the  budget  for  the  allocation  and  expenditure  of  the  Fund.  Staff 
recommends  the  Commission  act  on  Case  No.  96.076M  [Amendment  of  the  Recreation  and 
Open  Space  Element]  prior  to  taking  action  on  Case  No.  96.077R.   Staff  recommends  that 
the  Commission  then  take  action  on  Case  No.  96.077R,  finding  the  Program  in  conformity  with 
the  M?.ster  Plan,  and  adopting  the  Program  and  budget. 


V  ATTACHMENTS 


1 .  Attachment  1 

Map  showing  the  location  of  specific  Acquisition  and  Development  sites. 

2.  Attachment  2 

Section  101.1  Findings 


96077R.Mem 


Attachment  1 


San  Francisco  Planning  Department 


San  Francisco  Park  and  Open  Space  Program  FY  1996-1997 
Proposed  Acquisition  and  Development  sites 


Proposed  Acquisition  and 
Development  sites  * 


Brooks  Park  Adjacent  site 

Lessing  /  Sears  Site 

North  Beach  Pool  Funding 

North  Mission  Open  Space  (general  area) 


10  Recreational  Programs 
a        Tenderloin  Rec.  Center 
b        McLaren  Park  Day  Camp 

12  Richmond  Center 

13  Saint  Mary's  Square  Rooftop 
15  South  ot  Market  Park  site 


Site  numbers  refer  to  program  sites,  listed  and  described  in  Planning  Staff  Report  on  Case  96.077R 
Program  elements  with  no  specific  site  are  not  shown  on  the  map. 

i  G  rnao'nio  mwan\96oro{»  lac  jayoirt  3 
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Attachment  2 


SECTION  101.1  FINDINGS: 

The  Proposed  program  satisfies  the  eight  priority  policies  of  Section  101.1  of  the  Planning 
Code  as  follows: 

1.  Existing  neighborhood-serving  retail  uses  would  be  preserved  and  enhanced  by 
the  Program.  Neighborhood-serving  retail  uses  should  be  enhanced  by  proximity 
to  newly  acquired,  or  newly  renovated  public  open  spaces. 

2.  The  existing  housing  and  neighborhood  character  would  be  enhanced  by  addition 
of  public  open  space,  and  renewal  and  maintenance  of  existing  parks  and  open 
spaces. 

3.  The  City's  supply  of  affordable  housing  would  not  be  affected  by  the  subject 
program.  Four  sites  are  proposed  to  be  acquired  to  protect  significant  natural 
resource  values  present  on  them.  There  are  no  plans  to  develop  affordable 
housing  on  them,  but  proposals  have  been  made  to  develop  market  rate  housing 
on  some  of  the  sites  in  the  past.  If  one  or  more  sites  is  acquired,  it  would  not  be 
developed  with  housing. 

4.  Commuter  traffic,  mass  transit  and  neighborhood  parking  would  not  be  affected  by 
the  subject  proposal. 

5.  The  industrial  and  service  sectors  would  not  be  affected  by  the  subject  program. 

6.  The  project  would  not  affect  the  City's  ability  to  achieve  the  greatest  possible 
preparedness  to  protect  against  injury  and  loss  of  life  in  an  earthquake.  Any  new 
construction  or  structural  renovation  of  recreational  facilities  would  conform  with  all 
current  requirements  of  the  Universal  Building  Code,  including  those  requirements 
pertaining  to  seismic  safety. 

7.  Landmarks  and  historic  buildings  would  be  preserved. 

8.  The  program  would  result  in  increased  acreage  devoted  to  public  open  space  and 
park  land,  protection  and  preservation  of  some  of  the  best  remaining  examples  of 
unique  natural  plant  communities  in  the  City,  and  park  and  open  space  access  to 
sunlight  and  protection  of  vistas. 


Note:  The  application  of  Section  101.1  Findings  may  have  competing  priorities.  It  is  the  City  Planning  Commission  s 
role  to  reconcile  them,  and  make  decisions  with  respect  to  these  priorities. 
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PLANNING  DEPARTMENT 

City  and  County  of  San  Francisco     1660  Mission  Street     San  Francisco,  CA  94103-2414 

.....  ego  ftlTfl  PLANNING  COMMISSION  ADMINISTRATION  CURRENT  PLANNING/ZONING  LONG  RANCH  PLANNING 
(113)  FAX:  558-M09  FAX:  558-642*  FAX  55S-6409  FAX.  55A-M26 


(415)  558-6415 

CERTIFICATE  OF  DETERMINATION 
OF  EXEMPTION/EXCLUSION  FROM  ENVIRONMENTAL  REVIEW 

Project  Title    :  96.076E:  Amendments  to  the  Recreation  and  Open  Space  Element  of  the  Master  Plan 

Location:  Multiple  San  Francisco  Locations.  See  Description  

City  and  County  :  San  Francisco  

Description  of  Nature  and  Purpose  of  Project: 

1.  Amend  Map  9,  the  "Neighborhood  Recreation  and  Open  Space  Improvement  Priority  Plan,"  to: 
Designate  areas  around  McLaren  Park,  the  Excelsior  and  Visitacion  Valley  Neighborhoods  as  a  "High 
Need  Area"  (continued  next  page) 

Name  of  Person.  Board.  Commission  or  Department  Proposing  to  Carry  Out  Project: 
City  Planning  Commission  : 

EXEMPT  STATUS:  (Check  One) 

X       General  Rule  Exclusion  (State  Guidelines,  Section  15061(b)(3)). 
REMARKS: 

The  proposal  is  to  amend  the  Recreation  and  Open  Space  Element  of  the  Master  Plan  by  adding  the 
four  sites  described  above  to  the  category  of  "Proposed  Open  Space,  Acquire  for  or  Convert  to  Public 
Open  Space",  and  deleting  the  one  lot  referenced  above  from  this  same  category.  Map  4  in  the  Open 
Space  Element  would  be  revised  to  reflect  these  changes.  As  noted,  the  proposal  ?'so  includes 
amending  Map  9  to  designate  portions  of  the  Excelsior  and  Visitation  Valley  districts  near  McLaren 
Park  as  "High  Need"  areas.  Amendments  to  the  Master  Plan  are  activities  that  are  not  exempt  from 
review  under  the  California  Environmental  Quality  Act  (continued  next  page) 


Contact  Person:  Jim  McCormick  558-6394 


Date  of  Determination:  I  do  hereby  certify  that  the  above  determination  has  been  made 

pursuant  to  State  and  Local  requirements. 


cc:       Robert  Passmore 
Steve  Shotland 
Sponsor 
Bulletin  Board 
M.D.F. 

Exemption/Exclusion  File 


BARBARA  W.  SAHM, 
Environmental  Review  Officer 


95 


Description  of  Nature  and  Purpose  of  Project:  (con't) 


2.  Amend  Map  4,  ""Citywide  Recreation  &.  Open  Space  Plan,"  to  Designate  "Significant  Natural 
Area"  sites  as  "Proposed  Public  Open  Space,  Acquire  for  or  Convert  to  Public  Open  Space"  The 
subject  sites  are  as  follows: 

Aquavista  Lot:  Assessor's  Block  (AB)  2798,  lot  29 

Fifteenth  Avenue  steps:  AB  1860A,  lots  20-21;  AB  1861  A,  lot  2 

Hawk  Hill:  AB  2336,  lot  27;  AB  2337.  lots  2-7;  AB  2338,  lots  4-13;  AB  2338A,  lots  13-17 
Palou-Phelps:  AB  5329,  lot  1,  AB  5328,  lots  4-9.  17-29; 
AB  5336,  lots  1,  47-49,  52  . 

3.  Amend  Map  4,  ""Citywide  Recreation  &  Open  Space  Plan,"  to  Dedesignate  AB  3556,  lot  25  at 
1 6th  and  Dolores  Streets  as  "Proposed  Public  Open  Space,  Acquire  for  or  Convert  to  Public  Open 
Space."  The  Recreation  and  Park  Department  identified  this  property  as  a  replacement  site  for  Sharon 
Arts  Center,  located  in  Golden  Gate  Park.  The  site  (AB  3556,  lot  25)  was  designated  for  acquisition 
as  public  open  space,  as  part  of  Planning  Case  No.  95  I20M.  approved  in  1995.  The  property  is  no 
longer  being  pursued  by  the  Recreation  and  Park  Department  (see  below).    Therefore,  staff 
recommends  that  the  Planning  Commission  amend  M.ip  4  of  the  Recreation  and  Open  Space  Element 
to  dedesignate  the  site. 

REMARKS  (con't): 

(CEQA).  However,  in  this  instance,  the  underlying  a^:r. ities  that  would  be  permitted  by  the  subject 
amendments  otherwise  would  be  exempt  from  environmental  review  as  described  below. 

The  proposed  amendments  to  the  Master  Plan  adding  Mies  to  Map  4  would  themselves  have  negligible 
physical  environmental  impacts.  The  underlying  activities  which  the  amendments  would  promote  - 
creation  of  park  space  -  would  preclude  the  development  of  the  affected  lots  with  other  land  uses  and 
would  create  public  space  subject  to  generally  low-intensity  recreational  use.  The  deletion  of  AB 
3556.  lot  25,  at  16th  and  Dolores  Streets  would  mean  that  there  are  no  activities  with  potential 
physical  impacts  being  proposed  for  the  site  by  the  Gt>  at  this  time.  While  the  Recreation  and  Park 
Department  still  proposes  to  replace  the  Sharon  Arts  Center,  it  found  the  16th  and  Dolores  site 
unsuitable  and  no  longer  intends  to  proceed  with  acquisition.  Hie  Recreation  and  Park  Department  is 
continuing  to  investigate  alternative  sites  as  a  replacement  site  for  the  Sharon  Arts  Center.    But  for 
the  necessary  amendment  to  the  Master  Plan,  acquisition  and  creation  of  public  parks  by  the 
Recreation  and  Park  Department  generally  would  be  exempt  under  one  or  more  of  the  following 
Classes:  4(b),  8,  16,  25. 

Proposition  E.  permits  use  of  a  portion  of  the  "Acquisition  and  Development"  funds  to  be  used  for 
Recreation  Programs  for  "High  Need  Areas"  designated  in  the  Recreation  and  Open  Space  Element  of 
the  Master  Plan.  However,  this  year  the  Program  includes  a  proposal  to  create  and  fund  a  Day  Camp 
program  in  McLaren  Park,  in  the  southeast  part  of  the  City,  which  is  not  designated  as  a  "High  Need 
Area."    The  amendment  to  Map  9  of  the  Open  Space  Element  designating  the  Excelsior  and  Visitation 
Valley  districts  as  High  Need  would  allow  this  program  to  be  approved  without  conflicting  with  the 
Master  Plan.  The  Day  Camp  program  would  be  a  typical  and  expected  use  of  a  public  park  similar  to 
daily  use  for  any  recreational  activity  such  as  athletics,  picnics  etc.  As  such  it  would  not  constitute  a 
change  or  substantial  intensification  of  the  established  land  use  and  would  otherwise  be  exempt  from 
environmental  review  under  Class  1,  operation  of  existing  facilities. 


PLANNING  DEPARTMENT 

City  and  County  of  San  Francisco     1660  Mission  Street     San  Francisco,  CA  94103-2414 


(415)  558-6378 


PLANNING  COMMISSION      ADMINISTRATION      CURRENT  PLANNING /ZONING     LONG  RANCE  PLVNNINC 


FAX:  558-6409 


FAX  558-6426 


FAX:  558-6409 


FAX  JSA-MH> 


(415)  558-6415 


CERTIFICATE  OF  DETERMINATION 
OF  EXEMPTION/EXCLUSION  FROM  ENVIRONMENTAL  REVIEW 


Project  Title    :  96.076E:  Amendments  to  the  Recreation  and  Open  Space  Element  of  the  Master  Plan 

Location:  Multiple  San  Francisco  Locations.  See  Description  

City  and  County  :  San  Francisco  

Description  of  Nature  and  Purpose  of  Project: 

1.  Amend  Map  9,  the  "Neighborhood  Recreation  and  Open  Space  Improvement  Pnonty  Plan,"  to: 
Designate  areas  around  McLaren  Park,  the  Excelsior  and  Visitacion  Valley  Neighborhoods  as  a  "High, 
Need  Area"  (continued  next  page) 

Name  of  Person.  Board,  Commission  or  Department  Proposing  to  Carry  Out  Project: 
City  Planning  Commission 

EXEMPT  STATUS:  (Check  One) 

X       General  Rule  Exclusion  (State  Guidelines,  Section  15061(b)(3)). 
REMARKS: 

The  proposal  is  to  amend  the  Recreation  and  Open  Space  Element  of  the  Master  Plan  by  adding  the 
four  sites  described  above  to  the  category  of  "Proposed  Open  Space,  Acquire  for  or  Convert  to  Public- 
Open  Space",  and  deleting  the  one  lot  referenced  above  from  this  same  category.  Map  4  in  the  Open 
Space  Element  would  be  revised  to  reflect  these  changes.  As  noted,  the  proposal  also  includes 
amending  Map  9  to  designate  portions  of  the  Excelsior  and  Visitation  Valley  districts  near  McLaren 
Park  as  "High  Need"  areas.  Amendments  to  the  Master  Plan  are  activities  that  are  not  exempt  from 
review  under  the  California  Environmental  Quality  Act  (continued  next  page) 


Contact  Person:  Jim  McCormick  558-6394 


Date  of  Determination:  I  do  hereby  certify  that  the  above  determination  has  been  made 

pursuant  to  State  and  Local  requirements. 


cc:       Robert  Passmore 
Steve  Shotland 
Sponsor 
Bulletin  Board 
M.D.F. 

-         Exemption/Exclusion  File 


BARBARA  W.  SAHM, 
Environmental  Review  Officer 
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As  detailed  above,  the  activities  that  would  be  permitted  by  the  proposed  amendments  to  the  Master 
Plan  are  projects  which  would  have  minimal  physical  impacts  on  the  environment  and  would  be 
exempt  from  environmental  review  under  the  classes  cited  if  the  Master  Plan  amendments  were  not 
required.  Therefore,  it  can  be  seen  with  certainty  that  the  proposed  project  could  not  have  a 
sisnificant  effect  on  the  environment. 
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PLANNING  DEPARTMENT 

City  and  County  of  San  Francisco     1660  Mission  Street     San  Francisco,  CA  94103-2414 

fA1e>  ggpfiqTR  PLANNING  COMMISSION  ADMINISTRATION  CURRENT  PLANNING/ZONING  LONG  RANGE  PLANM.SC 
l<-13)  FAX  558-M09  FAX  55*-M2*  FAX  35*-6409  FAX.  5SA-M2- 


April  3,  1996 


Ms.  Mary  E.  Burns,  General  Manager 

Recreation  and  Park  Department 

McLaren  Lodge 

Golden  Gate  Park 

Sam  Francisco,  CA  94117 

Re:  Environmental  Review  of  the  1996-97  Open  Space  Acquisition  and  Park  Renovation 
Program 

Dear  Ms.  Burns: 

I  have  reviewed  the  San  Francisco  1996-97  Open  Space  Acquisition  and  Park  Renovation 
Program  projects  in  your  letter  of  February  7,  1996  and  have  determined  that  all  proposed 
budget  items  are  exempt  from  environmental  review  under  the  guidelines  of  the  California 
Environmental  Quality  Act  (CEQA),  effective  January  1984,  except  for  those  items  which 
require  amendments  to  the  Recreation  and  Open  Space  Element  the  San  Francisco  Master 
Plan.  The  environmental  review  of  those  items  will  be  covered  separately  in  case  number 
96.076E.  The  items  covered  in  96.076E  and  in  this  letter  constitute  all  of  the  elements  of  the 
proposed  Open  Space  Acquisition  and  Park  Renovation  Program  that  are  to  be  assessed  for 
conformity  with  the  Master  Plan  in  the  Planning  Department's  case  number  96.077R. 

The  following  budget  items  are  presented  under  the  various  sections  and  classes  of  the  State 
CEQA  Guidelines,  which  mostly  parallels  the  program  sequence  in  your  letter. 

Class  1  -  State  Guidelines,  Section  15301,  Interior  and  exterior  alterations  for  repair, 
maintenance  or  minor  alteration  of  existing  structures,  facilities  or  topographical  features, 
involving  negligible  or  no  expansion  of  use  beyond  that  previously  existing;  Class  1(a).  interior 
or  exterior  alterations,  applies  to  the  following  items: 

0      Alamo  Square  -play  area  renovation 

0       Bernal  Heights  Recreation  Center  -  play  area  rehabilitation  [PREV.  CAT.  EX.] 
°      Gilman  Playground  -  play  area  renovation  [PREV.  CAT.  EX.] 
0      Jackson  Play  Area  and  Recreation  Center  -  renovation  [PREV.  CAT.  EX.] 
0      -Koshland  Park  -  park  renovation  [PREV.  CAT.  EX.  under  Class  6  for  design  only] 
0      Margaret  Hayward  -  athletic  field  and  play  area  renovation. 
0       McKinley  Square  -  play  area  rehabilitation  [PREV.  CAT.  EX.] 
0       Mission  Playground  -  play  area  rehabilitation  [PREV.  CAT.  EX.] 
0       Pioneer  Park  -  park  renovation  and  erosion  control 
Precita  Park  -  rehabilitation  [PREV.  CAT.  EX.] 
Rolph  Playground  -  play  area  rehabilitation  [PREV.  CAT.  EX.] 
0       Sargeant  John  Macaulay  Mini  Park  -  park  renovation. 
Security  Lighting  (various  locations)  [PREV.  CAT.  EX.] 
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Class  1(d),  restoration  or  rehabilitation  of  deteriorated  or  damaged 
structures,  facilities  or  mechanical  equipment  to  meet  current  standards 
of  public  health  and  safety,  unless  it  is  determined  that  the  damage  was 
substantial  and  resulted  from  an  environmental  hazard  such  as  earthquake, 
landslide  or  flood: 

0    Disabled  Access  -  upgrade  of  facilities  to  meet  current 

disabled  access  codes  at  various  locations  [PREV.  CAT.  EX.] 

0    Fencing  -  various  locations  [PREV.  CAT.  EX.] 

°  Hazardous  Materials  Abatement  -  testing  and  removal  of 
asbestos,  lead  and  other  hazardous  materials  at  various 
facilities  [PREV.  CAT.  EX.] 

0    North  Beach  Playground  and  Pool  (banking).  [PREV.  CAT.  EX.  - 
As  noted  previously  by  OER  staff  in  their  review  of  the  Open 
Space  Program  FY90-91,  this  exemption  covers  work  that  is 
required  to  restore  normal  operations  of  the  existing  pool. 
Should  it  be  found  that  the  pool  requires  reconstruction  or-, 
relocation  within  the  park  due  to  environmental  factors  such 
as  geotechnical  conditions,  or  if  a  new  pool  facility  would 
have  a  larger  service  capacity,  such  projects  would  be  subject 
to  further  environmental  review.] 

0    Randall  Museum  -  building  entrance  renovation  (disabled  access) 

Class  1(h),  maintenance  of  existing  landscaping,  native  growth  and  water 
supply  reservoirs  (excluding  the  use  of  economic  poisons,  as  defined  in 
Division  7,  Chapter  2,  California  Agricultural  Code): 

°    Community  Gardens  -  City-wide  [PREV.  CAT.  EX.] 

0    Golden  Gate  Park  Polo  Field  -  renovation  of  existing  athletic 

field  [PREV.  CAT.  EX.] 
0    Natural  Areas  Management/Implementation  (primarily  invasive 

weed  control  -  City-wide  [PREV.  CAT.  EX.] 

Class  4,  State  Guidelines  Section  15304,  minor  public  or  private 
alterations  in  the  condition  of  land,  water,  and/or  vegetation  which  do 
not  involve  removal  of  mature,  scenic  trees  except  for  forestry  and 
agricultural  purposes;  Class  4(b),  State  Guidelines  Section  15304(b) 
pertains  to  new  gardening  or  landscaping  projects: 

0    Community  Gardens  -  Development  of  new  sites  (Page  Street  Mini 

Park)  [PREV.  CAT.  EX.] 
0    Irrigation  Systems  -  renovation  of  existing  systems  and 

installation  of  new  systems  at  various  locations  [PREV.  CAT. 


EX.] 

0    Lessing  Sears  Lot  (development  of  a  park  to  enlarge  an 
existing  mini  park  (design).  [PREV.  CAT.  EX.  for  site 
acquisition  under  Class  25  in  FY1 995-1 996  Program.] 

0    Randall  Museum  -  Environmental  Learning  Garden  and  Center 
[PREV.  CAT.  EX.] 

0    Richmond  Recreation  Center  (Sutro  Annex  bounded  by  18th  and 
19th  Avenues,  California  and  Clement  Streets)  [PREV.  CAT. 
EX.]  This  project  was  evaluated  in  a  Negative  Declaration, 
Case  number  88.691  EV. 

°    St.  Mary's  Square  Rooftop  -  development  of  additional  open 
space  on  the  adjacent  existing  parking  garage  rooftop 
(Acquisition  was  exempted  under  Case  88.043R.)  [PREV.  CAT.  EX.] 

Class  6,  State  Guidelines  15306,  basic  data  collection,  research, 
experimental  management,  and  resource  evaluation  activities  which  do  not 
result  in  a  serious  or  major  disturbance  to  an  environmental  resource. 
These  may  be  strictly  for  information  gathering  purposes,  or  as  part  of  a 
study  leading  to  an  action  which  a  public  agency  r.as  not  yet  approved, 
adopted,  or  funded: 

0    Garfield  Playground  &  Pool  -  renovation  of  existing  clubhouse 
(design) 

Class  8  -  State  Guidelines,  Section  15308.  Actions  by  Regulatory 
Agencies  [Rec/Park]  to  assure  the  maintenance,  restoration,  enhancement 
and  protection  of  the  environment,  applies  to  the  following.  (Note: 
This  recognizes  that  further  environmental  review  may  be  necessary  for 
items  involving  banking  funds  for  future  acquisition  when  actual  sites 
are  identified  for  consideration): 

(Please  note  that  several  projects  listed  below  (Athletic  Field 
Development,  Sharon  Art  Center,  and  South  of  Market  Park)  were  deemed 
categorically  exempt  in  the  1995-1996  Program  environmental  review  per 
State  Guidelines  15061(b)(1)  and  15378(a)  with  a  notation  that  these 
projects  were  non-physical.) 

0    Athletic  Field  Development  (banking  funds  for  future 

acquisition;  no  specific  site  currently  under  consideration 

[PREV.  CAT.  EX.] 
0    North  Mission  Open  Space  (banking  funds  for  future 

acquisition;  no  specific  site  currently  under  consideration 

[PREV.  CAT.  EX.  FY92-93  Program] 
0    Reservoir  Development  (banking  funds  for  future  development  of 

athletic  fields  on  existing  water  reservoir(s).  [non-physical] 
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Sharon  Art  Center  -  banking  funds  for  a  site  at  an 
undetermined  location.  [PREV.  CAT.  EX.  for  a  site  at  16th  and 
Dolores  Streets.] 

South  of  Market  Park  -  banking  funds  for  a  site  located  at  7th 
and  Harrison  Streets.  [PREV.  CAT.  EX.] 
Visitacion  Valley  Gym  (banking  funds  for  acquisition  of  a  site 
and/or  development  of  a  gymnasium  at  an  undetermined 
location)  [PREV.  CAT.  EX.] 


Class  11,  State  Guidelines  Section  15311,  construction,  or  placement  of  minor  structures* 
accessory  to  (appurtenant  to)  existing  commercial,  industrial,  or  institutional  facilities. 

°    Garfield  Playground  &  Pool  -  construction  of  a  basketball  court 

Class  22,  State  Guidelines  Section  15322,  adoption,  alteration,  or 
termination  of  educational  or  training  programs  which  involve  no  physical 
alteration  in  the  area  affected  or  which  involve  physical  changes  only  in 
the  interior  of  existing  school  or  training  structures: 

0    McLaren  Day  Camp  -  Located  at  either  Louis  Sutter  Playground, 

Herz  Playground,  or  near  the  McLaren  Park  tennis  courts. 

[PREV.  CAT.  EX.] 
°    Tenderloin  Recreation  Center  -  staffing  [PREV.  CAT.  EX.] 
0    Transportation  or  children  to  the  Randall  Museum.  [PREV.  CAT. 

EX.] 

Class  25  -  State  Guidelines  Section  15325,  transfers  of  ownership  of 
interests  in  land  in  order  to  preserve  open  space: 

0    Brooks  Park  Property  -  lease  of  SFUSD  property  to  enlarge  an 
existing  park;  Assessor's  Block  (AB)  7073,  Lot  50,  AB  7074, 
Lot  49,  AB  7075,  Lot  56 

Additional  funding  for  acquisition  of  Natural  Areas  is  not  included  in  the 
FY1 996-1 997  Program.  The  sites  listed  below,  however,  would 
require  amendments  to  the  Open  Space  Element  of  the  Master 
Plan  to  include  the  entire  site  or  portions  of  the  site  that 
have  been  added  (indicated  by  underscoring). 

Amendments  to  the  Master  Plan  are  not  exempt  from  environmental  review. 
Therefore,  the  proposed  amendments  to  the  Open  Space  Element  to  add  these  sites 
to  the  category  of  "Proposed  Open  Space,  Acquire  for  or  Convert  to  Public  Open 
Space"  is  evaluated  separately  in  case  number  96.067E.  Should  those  amendments 
be  approved,  subsequent  acquisition  of  these  sites  would  be  exempt  under  Class  25. 
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Aqua  Vista  Parcel.  Lot  29  in  Assessor's  Block  2798  15th  Avenue  Steps,  AB  1860A, 
Lots  20-21  and  AB  1861  A.  Lot  2 

Hawk  Hill,  Assessor's  Block  (AB)  2336,  Lot  27  and  Hawk  Hill 
extension,  AB  2337,  Lots  2-7.  AB  2338,  Lots  4-11  and  12-13, 
and  AB  2338A,  Lots  13-17 

Palou  Phelps.  Assessors  Block  5329,  Lot  1 ,  AB  5328,  Lots  4-9 
and  17-29,  and  AB  5336.  Lots  1 .  47-49  and  52.  (The  Palou 
Phelps  site  was  submitted  for  environmental  evaluation  by 
letter  to  Barbara  Sahm,  dated  March  6,  1995  as  an  addendum  to 
the  1995-1996  Open  Space  Acquisition  and  Park  Renovation 
Program  recommended  budget  items.) 

Should  you  have  any  questions  about  the  environmental  review  of  this  year's  Open  Space 
budget,  please  call  Jim  McCormick  of  my  staff  at  558-6394. 


Barbara  W.  Sahm 
Environmental  Review  Officer 

cc:    Exemption/Exclusion  File 
Steve  Shotland 
Deborah  Learner 
Joanne  Wilson 
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COMMISSION  ACTIONS 


I 


Case  No.  96.076M 

Amendment  of  Map  4,  the  "Citywide  Recreation 
and  Open  Space  Plan,"  and  Map  9,  the 
"Neighborhood  Recreation  and  Open  Space 
Improvement  Priority  Plan"  of  the  Recreation 
and  Open  Space  Element  of  the  Master  Plan 


SAN  FRANCISCO 
CITY  PLANNING  COMMISSION 
RESOLUTION  NO.  14103 


WHEREAS,  Pursuant  to  the  San  Francisco  Charter  requirements  that  the  City  Planning 
Commission  adopt  and  maintain,  including  necessary  changes  therein,  a  Master  Plan;  and 

WHEREAS,  Certain  portions  of  the  Master  Plan  may  over  time  become  obsolete;  and 

WHEREAS,  The  Planning  Commission  adopted  the  Recreation  and  Open  Space 
Element  of  the  Master  Plan  by  Resolution  No.  11067  on  July  9,  1987;  and 

WHEREAS,  The  Planning  Commission  amended  the  Recreation  and  Open  Space 
Element  of  the  Master  Plan,  by  Resolution  No.  13149  on  August  15,  1991  to  add  Citywide 
Policy  #13,  which  states  "Preserve  and  protect  significant  Natural  Areas,"  and 

WHEREAS,  The  Planning  Commission  amended  the  Recreation  and  Open  Space 
Element  of  the  Master  Plan  adopting  Resolution  No.  13411  on  October  1,  1992,  to  add  and 
revise  policies  on  regional  recreational  trails;  and 

WHEREAS,  The  electorate  of  San  Francisco  in  November  1988  revised  Charter  Section 
6.413  establishing  the  San  Francisco  Park  and  Open  Space  Fund  to  acquire  and  develop 
additional  public  open  space,  as  well  as  to  renovate  and  maintain  it;  and 
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CITY  PLANNING  COMMISSION  Case  No.  96.076M 

Amendment  of  Map  4,  the  "Citywide  Recreation 
and  Open  Space  Plan,"  and  Map  9,  the 
"Neighborhood  Recreation  and  Open  Space 
Improvement  Priority  Plan"  of  the  Recreation 
and  Open  Space  Element  of  the  Master  Plan 

Resolution  No.  14103 
Page  2 


WHEREAS,  Since  1987  many  of  the  sites  proposed  to  be  acquired  as  open  space  in 
Map  4,  the  "Citywide  Recreation  and  Open  Space  Plan"  have  been  or  are  in  the  process  of 
being  acquired  to  serve  the  needs  of  San  Francisco  residents;  and 

WHEREAS,  Four  natural  area  sites  are  proposed  to  be  acquired  as  public  open  space. 
Acquisition  of  the  sites  was  found  to  be  in  conformity  with  Policy  13  on  Natural  Areas  in 
previous  years  of  the  Program,  but  the  sites  are  not  designated  in  the  Recreation  and  Open 
Space  Element  as  "Proposed  Public  Open  Space"  in  Map  4,  the  "Citywide  Recreation  and 
Open  Space  Plan;"  and 

WHEREAS,  The  four  significant  natural  area  sites,  listed  below  and  shown  in  EXHIBIT  A 
are  proposed  to  be  added  to  Map  4,  the  "Citywide  Recreation  and  Open  Space  Plan"  to  the 
category  "Proposed  Public  Open  Space,  Acquire  for  or  Convert  to  Public  Open  Space;'  and 

WHEREAS,  The  sites  meet  the  criteria  for  Significant  Natural  Area  sites  worthy  of 
protection  in  Policy  13  in  that  they  are  undeveloped  and  relatively  undisturbed  sites  which  are 
remnants  of  the  original  natural  landscape  supporting  a  significant  and  diverse  plant  and 
wildlife  habitat;  some  sites  may  contain  rare,  threatened,  or  endangered  species,  or  contain 
plant  species  which  support  rare,  threatened,  or  endangered  species.  One  site  is  adjacent  to 
another  protected  natural  resource  area,  and  the  two  areas  together  would  support  a  larger  or 
more  diverse  natural  habitat;  and 

WHEREAS,  The  proposed  Master  Plan  amendment  and  the  acquisition  of  the  four 
significant  natural  area  sites  would  result  in  public  protection  and  preservation  of  four 
significant  natural  areas  in  the  City;  and 


CITY  PLANNING  COMMISSION  Case  No.  96.076M 

Amendment  of  Map  4,  the  "Citywide  Recreation 
and  Open  Space  Plan,"  and  Map  9,  the 
"Neighborhood  Recreation  and  Open  Space 
Improvement  Priority  Plan"  of  the  Recreation 
and  Open  Space  Element  of  the  Master  Plan 
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WHEREAS,  One  lot  proposed  for  acquisition  in  Case  No.  95.1 20MR,  and  included  in 
the  1 995-1 996  San  Francisco  Park  and  Open  Space  Program  and  Master  Plan  Amendment 
as  a  replacement  site  for  the  Sharon  Arts  Center  in  Golden  Gate  Park  is  no  longer  being 
considered  for  acquisition,  and  should  therefore  be  removed  from  Map  4,  the  "Citywide 
Recreation  and  Open  Space  Plan,"  designated  as  "Proposed  Public  Open  Space,  Acquire  for 
or  Convert  to  Public  Open  Space;"  and 

WHEREAS,  The  site  once  proposed  as  a  replacement  site  for  the  Sharon  Arts  Center, 
listed  below  and  shown  in  EXHIBIT  B,  is  proposed  to  be  deleted  from  Map  4,  the  "Citywide 
Recreation  and  Open  Space  Plan,"  from  the  designation  "Proposed  Public  Open  Space, 
Acquire  for  or  Convert  to  Public  Open  Space": 

Replacement  site  for  Sharon  Arts  Center 

AB  3556,  lot  25;  and 

WHEREAS,  The  Neighborhood  Policy  4,  states:  "Acquire  and  develop  new  public  open 
space  in  existing  residential  neighborhoods,  giving  priority  to  areas  which  are  most  deficient  in 
open  space;"  and 

WHEREAS,  Neighborhood  Policy  4  text  goes  on  to  state:  These  factors  change  over 
time.  As  this  occurs,  priorities  should  be  shifted  accordingly;"  and 

WHEREAS,  1990  U.S.  Census  data  indicate  that  socioeconomic  and  demographic 
conditions  have  changed  since  1980  and  the  neighborhoods  surrounding  McLaren  Park  have 
many  of  the  socioeconomic  and  demographic  conditions  used  to  designate  "High  Need  Areas" 
in  Map  9,  the  "Neighborhood  Recreation  and  Open  Space  Improvement  Priority  Plan," 
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CITY  PLANNING  COMMISSION  Case  No.  96.076M 

Amendment  of  Map  4,  the  "Citywide  Recreation 
and  Open  Space  Plan,"  and  Map  9,  the 
"Neighborhood  Recreation  and  Open  Space 
Improvement  Priority  Plan"  of  the  Recreation 
and  Open  Space  Element  of  the  Master  Plan 
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including:  a  high  percentage  of  persons  with  low  household  income;  a  high  percentage  of 
children  under  5;  a  high  percentages  of  children  6-13;  a  high  percentage  of  senior  citizens 
[age  65  and  above];  a  high  percentage  of  youth  14-20  [not  considered  in  the  Element];  and 

WHEREAS,  Because  of  the  socioeconomic  and  demographic  changes  which  have 
taken  place  since  1 980,  Map  9,  the  "Neighborhood  Recreation  and  Open  Space 
Improvement  Priority  Plan"  should  be  amended  to  designate  the  neighborhoods  surrounding 
McLaren  Park  as  a  "High  Need  Area,"  as  shown  in  EXHIBIT  C;  and 

WHEREAS,  Designation  of  the  area  around  McLaren  Park  as  a  "High  Need  Area"  would 
allow  for  improvement  in  recreation  programs  in  the  area,  and  funding  a  new  day  camp 
program  in  McLaren  Park,  Crocker  Amazon  Playground  or  Louis  Sutter  Playground;  and 

WHEREAS,  There  is  significant  neighborhood  agreement  on  the  proposed  amendment 
of  the  Map  9,  the  "Neighborhood  Recreation  and  Open  Space  Improvement  rriority  Plan,"  and 
Map  4,  the  "Citywide  Recreation  and  Open  Space  Plan,"  and 

WHEREAS,  On  balance,  the  proposed  amendments  are  consistent  with  the  eight 
priority  policies  of  Planning  Code  Section  101.1;  and 

WHEREAS,  Pursuant  to  Charter  Sections  3.525  and  6.413,  notice  was  duly  given  of  a 
public  hearing  by  the  City  Planning  Commission  to  consider  adoption  of  an  amendment  to  the 
Recreation  and  Open  Space  Element  of  the  Master  Plan,  which  hearing  was  held  on  April  25, 
1996;  and 

WHEREAS,  On  April  25,  1996,  the  Planning  Commission  held  a  public  hearing  and 
considered  testimony  related  to  the  proposed  amendments;  and 
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WHEREAS,  The  Commission  deems  the  proposed  amendments  to  be  appropriate  and 
desires  to  adopt  them  as  part  of  the  Recreation  and  Open  Space  Element  of  the  Master  Plan; 

NOW  THEREFORE  BE  IT  RESOLVED,  That  the  City  Planning  Commission,  before 
acting  on  the  proposed  Master  Plan  amendment,  does  hereby  certify  that  it  has  reviewed, 
considered,  and  approved  the  information  contained  in  the  Certificate  of  Determination  of 
Exemption/Exclusion  from  Environmental  Review,  under  General  Rule  Exclusion  (State 
Guidelines  Section  15061  (b)(3)); 

AND  BE  IT  FURTHER  RESOLVED,  That  the  City  Planning  Commission  hereby 
ADOPTS  an  amendment  to  the  Recreation  and  Open  Space  Element  of  the  Master  Plan, 
adding  the  following  four  sites  (a-d)  to  and  deleting  one  site  (e)  from  the  category  "Proposed 
Public  Open  Space,  Acquire  for  or  Convert  to  Public  Open  Space"  in  Map  4,  the  "Citywide 
Recreation  and  Open  Space  Plan,"  as  shown  in  Exhibit  A: 

a.  Aquavista  Lot, 

Assessor's  Block  (AB)  2798,  lot  29; 

b.  Fifteenth  Avenue  steps  lots 

AB  1860A,  lots  20-21;  AB  1861  A,  lot  2; 

c.  Hawk  Hill 

AB  2336,  lot  27;  AB  2337,  lots  2-7;  AB  2338,  lots  4-13;   AB  2338A,  lots  13-17; 

d.  Palou-Phelps 

AB  5329,  lot  1;  AB  5328,  lots  4-9,  17-29;  AB  5336,  lots  1,  47-49,  52;  and 
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AND  BE  IT  FURTHER  RESOLVED,  That  the  City  Planning  Commission  hereby 
ADOPTS  an  amendment  to  the  Recreation  and  Open  Space  Element  of  the  Master  Plan, 
deleting  one  site  (e)  from  the  category  "Proposed  Public  Open  Space,  Acquire  for  or  Convert 
to  Public  Open  Space"  in  Map  4,  the  "Citywide  Recreation  and  Open  Space  Plan,"  as  shown 
in  Exhibit  B: 

e.     delete  proposed  replacement  site  for  Sharon  Arts  Center 

AB  3556,  lot  25;  and 

AND  BE  IT  FURTHER  RESOLVED,  That  the  City  Planning  Commission  hereby 
ADOPTS  an  amendment  to  the  Recreation  and  Open  Space  Element  of  the  Master  Plan, 
amending  Map  9,  the  "Neighborhood  Recreation  and  Open  Space  Improvement  Priority 
Plan"  to  designate  the  neighborhoods  surrounding  McLaren  park  as  a  "High  Need  Area,"  as 
shown  in  Exhibit  C; 

.  AND  BE  IT  FURTHER  RESOLVED,  That  the  Secretary  of  the  Commission  shall  record 
the  action  taken  in  this  Resolution  on  the  adopted  amendment  and  shall  certify  a  copy  thereof 
to  the  Mayor  and  the  Board  of  Supervisors  in  accordance  with  the  Charter. 
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I  hereby  certify  that  the  foregoing  Resolution  was  ADOPTED  by  the  City  Planning 
Commission  on  April  25,  1996. 

Linda  Avery 
Secretary 


AYES:  Commissioners  Chinchilla,  Hayden,  Marks,  Martin,  Mills,  Levine,  Lowenberg 

NOES:  None 

ABSENT:  None 

ADOPTED:  April  25,  iQ96 
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Exhibit  A 


Proposed  Amendment  of  Map  4,  the  "Citywide  Recreation  and  Open  Space  Plan," 
adding  the  following  four  sites  (a-d)  to  the  category  "Proposed  Public  Open  Space, 
Acquire  for  or  Convert  to  Public  Open  Space" 

(a)  Aquavista  Lot, 

Assessor's  Block  (AB)  2798,  lot  29; 

(b)  Fifteenth  Avenue  steps  lots 

AB  1860A,  lots  20-21;  AB  1861  A,  lot  2; 

(c)  Hawk  Hill 

AB  2336,  lot  27;  AB  2337,  lots  2-7;  AB  2338,  lots  4-13;   AB  2338A,  lots  13-17; 

(d)  Palou-Phelps 

AB  5329,  lot  1;  AB  5328,  lots  4-9,  17-29;  AB  5336,  lots  1,  47-49,  52;  and 
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Exhibit  B 


Proposed  Amendment  of  Map  4,  the  "Citywide  Recreation  and  Open  Space  Plan,"  to 
de-designate  one  site  (e)  from  the  category  "Proposed  Public  Open  Space,  Acquire  for 
or  Convert  to  Public  Open  Space" 

de-designate  proposed  replacement  site  for  Sharon  Arts  Center 

AB  3556,  lot  25 


Exhibit  C 


Proposed  Amendment  of  Map  9,  the  "Neighborhood  Recreation  and  Open  Space 
Improvement  Priority  Plan"  to  designate  the  neighborhoods  surrounding  McLaren  Park 
the  Southeast  part  of  the  City  as  a  "High  Need  Area" 
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Case  No.  96.077R 

San  Francisco  Park  and  Open  Space 
Program,  FY  1996-1997 


SAN  FRANCISCO 
CITY  PLANNING  COMMISSION 
RESOLUTION  NO.  14104 


WHEREAS,  The  electorate  of  San  Francisco  in  November  1988  revised  Charter  Section 
6.413  establishing  the  San  Francisco  Park  and  Open  Space  Fund  to  be  supported  by  an 
annual  Ad  Valorem  tax  of  two  and  one-half  cents  ($0,025)  for  each  one  hundred  dollars 
($100)  assessed  valuation,  for  a  15-year  period;  and 

WHEREAS,  Charter  Section  6.413  specifies  that  the  General  Manager  of  the  Recreation 
and  Park  Department  shall  annually  present  a  report  on  the  disposition  of  the  Fund  for 
approval  by  a  majority  of  each  of  the  Recreation  and  Park  Commission  and  the  City  Planning 
Commission  meeting  jointly;  and 

WHEREAS,  In  formulating  the  1996-1997  program,  the  seventh  year  of  the  program,  the 
General  Manager  of  the  Recreation  and  Park  Department  closely  considered  the 
recommendations  of  the  Park  and  Open  Space  Citizen's  Advisory  Committee,  which  were 
made  after  several  months  of  diligent  work  that  involved  community  discussions,  field 
investigations,  and  public  hearings;  and 

WHEREAS,  Charter  Section  6.413  requires  that  the  program  be  consistent  with  the 
Recreation  and  Open  Space  Element  of  the  Master  Plan  and  in  accordance  with  the 
Recreation  and  Open  Space  Programs  document;  and 

WHEREAS,  The  Recreation  and  Open  Space  Element  of  the  Master  Plan  was  amended 
by  CPC  Resolution  No.  13149  on  August  15,  1991  to  add  Policy  13,  which  states:  "Preserve 
and  protect  significant  Natural  Areas,"  and  includes  criteria  to  determine  whether  a  site 
constitutes  a  Significant  Natural  Resource  Area  worthy  of  protection;  and 
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WHEREAS,  the  San  Francisco  Park  and  Open  Space  Program  was  determined  by  the 
San  Francisco  Department  of  City  Planning  (hereinafter  "Department")  to  be  categorically 
exempt  from  the  environmental  review  process  under  a  General  Rule  Exclusion,  pursuant  to 
California  Environmental  Quality  Act  (CEQA),  and  the  Commission  has  reviewed  and  concurs 
with  said  determination;  and 

WHEREAS,  The  program  responds  to  the  Priority  Policies  of  Section  101.1  of  the 
Planning  Code;  and 

WHEREAS,  The  General  Manager  of  the  Recreation  and  Park  Department  on  April  25, 
1 996,  presented  to  the  two  Commissions,  meeting  jointly,  the  program  entitled  "General 
Manager's  Report,  Park  and  Open  Space  Fund,  Fiscal  Year  1996-1997,"  dated  April  25,  1996; 
and 

WHEREAS,  the  Acnuisition  and  Development  section  of  the  Program  proposes  funding 
for  acquisition  and  development  of  a  number  of  sites;  and 

WHEREAS,  At  a  public  hearing  on  April  25,  1996,  the  City  Planning  Commission 
considered  the  program  contained  in  the  "General  Manager's  Report,  San  Francisco  Park  and 
Open  Space  Program,  1996-1997,"  at  which  time  the  Commission  heard  public  testimony 
concerning  the  Program;  and 

WHEREAS,  at  a  public  hearing  on  May  4,  1995,  the  Planning  Commission  also 
considered  Case  No.  96.076M,  a  proposed  amendment  of  the  Recreation  and  Open  Space 
Element,  to  add  four  sites  to  and  delete  one  site  from  Map  4,  the  "Citywide  Recreation  and 
Open  Space  Plan"  under  the  category  "Proposed  Public  Open  Space,  Acquire  for  or  Convert 
to  Public  Open  Space",  and  to  amend  Map  9,  the  "Neighborhood  Recreation  and  Open  Space 
Improvement  Priority  Plan"  to  designate  the  areas  around  McLaren  Park  as  a  "High  Need 
Area;"  and 


CITY  PLANNING  COMMISSION 


File  No.  96.077R 


San  Francisco  Park  and  Open  Space 
Program  1996-1997 


Resolution  No.  14014 
Page  3 


WHEREAS,  Prior  to  approving  the  Program  contained  in  the  "General  Manager's 
Report,  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1996-1997",  the  City 
Planning  Commission  acted  on  Case  96.076M,  and  approved  Resolution  No. 
amending  Map  4  of  the  Recreation  and  Open  Space  Element,  adding  four  sites  to  and 
removing  one  site  from  the  category  "Proposed  Public  Open  Space,  Acquire  for  or  Convert  to 
Public  Open  Space",  and  amending  Map  9,  the  "Neighborhood  Recreation  and  Open  Space 
Improvement  Priority  Plan"  to  designate  the  areas  around  McLaren  Park  as  a  "High  Need 
Area"; 

THEREFORE  BE  IT  RESOLVED,  That  the  City  Planning  Commission  does  hereby  find 
the  program  contained  in  the  "General  Manager's  Report:  Park  and  Open  Space  Fund,  Fiscal 
Year  1995-1996",  to  be  in  conformity  with  the  Recreation  and  Open  Space  Element  of  the 
Master  Plan,  and  in  accord  with  the  Recreation  and  Open  Space  Programs  document; 

AND  BE  IT  FURTHER  RESOLVED,  That  the  City  Planning  Commission  does  hereby 
approve  the  Program,  and  adopt  the  allocation  budget  for  the  Program,  as  recorded  in  the 
"General  Manager's  Report,  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1 996- 


I  hereby  certify  that  the  foregoing  Resolution  was  ADOPTED  by  the  City  Planning 
Commission  on  April  25,  1996. 


1997"; 


Linda  Avery 
Secretary 


AYES: 


Commissioners  Chinchilla,  Hayden,  Marks,  Martin,  Mills,  Levine,  Lowenberg 


NOES: 


None 


ABSENT: 


None 


ADOPTED:        April  25,  1996 
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I  hereby  certify  that  the  foregoing  Resolution  was  ADOPTED  by  the  City  Planning 
Commission  on  April  25,  1996. 

Linda  Avery 
Secretary 

AYES:  Commissioners  Chinchilla,  Hayden,  Marks,  Martin,  Mills,  Levine,  Lowenberg 

NOES:  None 
ABSENT:  None 
ADOPTED:        April  25,  1996 
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RECREATION  AND  PARK  COMMISSION  RESOLUTION  NO.  ADOPTING 
THE  GENERAL  MANAGER'S  REPORT  ON  THE  1996  -  1997 
PARK  AND  OPEN  SPACE  PROGRAM 

WHEREAS,  The  electorate  of  San  Francisco  in  November,  1988,  approved  a  new  Charter 
Section  6.413  establishing  the  Park  and  Open  Space  Fund  for  a  15-year  period;  and 

WHEREAS,  Charter  Section  6.413  requires  that  the  Park  and  Open  Space  Citizens'  Advisory 
Committee  recommend,  and  the  Recreation  and  Park  Commission  annually  adopt,  a  Five  Year 
Plan  for  Acquisition  and  Development,  Renovation  and  Maintenance,  to  be  updated  annually,  and 

WHEREAS,  The  Recreation  and  Park  Commission  on  November  16,  1995  adopted  Resolution 
No.  95-194  approving  the  Five  Year  Plan  for  Acquisition  and  Development,  Renovation  and 
Maintenance,  Fiscal  Year  1995/96,  and 

WHEREAS,  Charter  Section  6,413  also  requires  that  tnTGeneral  Manager  of  the  Recreation  and 
Park  Department  shall  annually  present  a  report  on  the  disposition  of  the  Fund  for  approval  by  a 
majority  of  each  of  the  Recreation  and  Park  Commission  and  the  City  Planning  Commission, 
meeting  jointly;  and 

WHEREAS,  In  formulating  the  proposed  program,  the  General  Manager  of  the  Recreation  and 
Park  Department  closely  considered  the  recommendations  of  the  Park  and  Open  Space  Citizens' 
Advisory  Committee  which  were  made  after  months  of  diligent  work  that  involved  community 
discussions,  field  investigations  and  public  hearings;  and 

WHEREAS,  Charter  Section  6.413  requires  that  the  program  be  consistent  with  the  Recreation 
and  Open  Space  Element  of  the  Comprehensive  Plan  (Master  Plan)  and  in  accordance  with  the 
Recreation  and  Open  Space  Programs  document  as  determined  by  the  City  Planning  Commission 
and 

WHEREAS,  The  Office  of  Environmental  Review  of  the  City  Planning  Department  has  found  the 
submitted  program  to  be  categorically  exempt  from  environmental  review  and  has  approved  the 
proposed  program;  and 

*L  £ 
WHEREAS,  The  General  Manager  of  the  Recreation  and  Park  Department  on  April  25,  1996. 
presented  to  the  two  Commissions,  meeting  jointly,  a  program  entitled,  "General  Manager's 
Report  on  the  1996-97  Park  and  Open  Space  Program;  and 

WHEREAS,  Upon  completion  of  the  public  hearing  and  discussion  by  the  Commissions,  it  was 
agreed  to  adopt  all  of  the  recommendations  found  in  the  General  Manager's  Report,  including  the 
Letter  of  Transmittal,  now,  therefore  be  it 

RESOLVED,  That  the  Recreation  and  Park  Commission  does  hereby  approve  the  program, 
contained  in  the  "General  Manager's  Report  on  the  1996-97  Park  and  Open  Space  Program  dated 
April  25,  1996. 
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OVERVIEW 

OPEN  SPACE  PROGRAM  BACKGROUND  AND  REPORT  FORMAT 


Charter  Section  16.107  established  the  Park  and  Open  Space  Fund.  The 
Charter  Section  was  created  by  passage  of  Proposition  E  in  1989  to  fund 
acquisition,  development,  renovation  and  maintenance  of  public  open  space, 
and  an  after-school  recreation  program.  Charter  Section  16.107  in  most 
respects  replaces  and  continues  for  15  years,  the  Open  Space  and  Park 
Renovation  Program  established  under  Proposition  J  in  1974.  This  is  the  eighth 
year  of  the  Program  established  by  the  passage  of  Proposition  E. 

This  year,  staff  has  prepared  a  single  comprehensive  report  for  use  by  the 
Planning  Commission  and  the  Recreation  and  Park  Commission.  The  report 
includes  the  Recreation  and  Park  Department  General  Manager's  Report  on  the 
Program  for  the  1997-1998  Fiscal  Year,  Planning  Department  Reports  on  a 
General  Plan  amendment,  General  Plan  referral,  and  environmental  review  for 
the  Program.  The  report  also  includes  draft  resolutions  for  the  two  Commissions 
for  their  respective  actions  on  the  Program.  The  information  contained  in  the 
report  is  organized  in  the  order  that  the  items  must  be  considered  by  both 
Commissions. 

Background  on  Proposition  E 

Each  year,  the  Open  Space  Citizen's  Advisory  Committee  holds  public  meetings 
from  September  to  February,  and  makes  recommendations  regarding  the 
expenditure  of  ihs  Fund  to  the  General  Manager  of  the  Recreation  and  Park 
Department.  This  year,  as  in  past  years  under  the  Program,  the  Citizen's 
Committee  considered  requests  for  use  of  the  Fund  from  residents  throughout 
the  City,  and  also  considered  information  presented  by  staff  of  the  Recreation 
and  Park  Department,  City  Planning  Department,  and  other  City  Departments. 
The  General  Manager  considered  the  Citizen  Advisory  Committee's 
recommendations,  and  recommends  the  attached  Program  to  the  two 
Commissions. 

The  Charter  requires  that  all  monies  in  the  Open  Space  Fund  be  allocated 
consistent  with  the  plans  and  programs  for  implementation  contained  in  the 
Recreation  and  Open  Space  Element  of  the  General  Plan.  Each  year,  the  City 
Planning  Commission  and  the  Recreation  and  Park  Commission  must  approve 
and  adopt  the  budget  for  the  allocation  and  expenditure  of  the  Open  Space 
Fund.  In  addition,  the  Planning  Commission  must  first  consider  amending  the 
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General  Plan  prior  to  considering  the  General  Plan  referral  and  Program 
adoption. 

Organization  of  the  Report 

The  report  is  organized  in  three  sections.  The  first  section  includes  the  General 
Manager's  Report  on  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal 
Year  1997-98,  including  a  Spending  Plan  and  the  5-Year  Plan  adopted  by  the 
Recreation  and  Park  Commission  on  March  20,  1997  (Resolution  No.  9703-024). 

The  second  section  provides  Planning  Department  Reports:  a)  a  staff  report  on 
Planning  Commission  Case  No.  97.1 18M,  a  General  Plan  amendment  case 
required  by  this  year's  Program,  followed  by  Planning  Code  Section  101.1 
findings  and  the  environmental  review  related  to  this  Planning  Commission  case; 
b)  a  staff  report  on  this  year's  Program,  Planning  Commission  Case  No. 
97.119R,  followed  by  Planning  Code  Section  101.1  findings  and  the 
environmental  review  of  the  San  Francisco  Park  and  Open  Space  Program  FY 
1997-98. 

The  third  section  of  the  report  contains  draft  Commission  resolutions.  It  includes: 
a)  a  draft  Planning  Commission  resolution  for  Case  No.  97.118M,  the  General 
Plan  amendment;  b)  a  draft  Planning  Commission  resolution  on  Case  No. 
97.1 19R,  the  General  Plan  referral  case  on  the  Program,  and  adopting  the 
Program  and  budget;  and  c)  a  draft  Recreation  and  Park  Commission  resolution 
adopting  the  Program. 
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A.   GENERAL  MANAGER'S  REPORT 


SAN  FRANCISCO 
PARK  AND  OPEN  SPACE  PROGRAM 

FISCAL  YEAR  1997  - 1998 

City  and  County  of  San  Francisco 
Recreation  and  Park  Department 


City  and  County  or  san  Francisco 


Recreation  and  Park  Department 


April  28,  1997 


The  Honorable  Members 
City  Planning  Commission 
Recreation  and  Park  Commission 
City  and  County  of  San  Francisco 

Dear  Commissioners: 

This  information  is  being  provided  at  the  request  of  several  members  of  the  Open  Space 
Program  Advisory  Committee  as  an  addendum  to  the  General  Manager's  Report  for  the 
San  Francisco  Park  and  Open  Space  Program  Fiscal  Year  1997-1998. 

Current  Report 

Under  Acquisition  and  Development,  the  source  of  funds  for  Natural  Areas  -  Implementation 
($500,000)  is  from  funds  reprogrammed  from  the  South  of  Market  Park  (funded  in  previous 
years). 

Balboa  Park  Restroom  and  Changing  Room  ($350,000),  Edgehill  Mountain  Open  Space 
Extension  ($50,000)  and  Skateboard  Park  ($100,000)  are  funded  from  the  Open  Space  Fund 
for  Fiscal  Year  1997-1998. 

Addendum: 

Under  Acquisition  and  Development,  the  source  of  funds  for  Natural  Areas  -  Implementation 
($500,000)  will  be  from  the  Open  Space  Fund  for  Fiscal  Year  1997-1998. 

Funds  reprogrammed  from  the  South  of  Market  Park  (funded  in  previous  years)  ..*:!!  be 
allocated  as  follows: 

Balboa  Park  Restroom  and  Changing  Room  $350,000 
Edgehill  Mountain  Open  Space  Extension  $  50,000 

Skateboard  Park  $100.000 


If  you  have  any  questions  or  need  further  information,  please  contact  Ernie  Pnndle,  Acting 
Assistant  General  Manager,  at  (415)  666-7080. 


TOTAL 


$500,000 


Sincerely, 


Joel  B.  Robinson 
Acting  General  Manager 


IcLaren  Lodge,  Golden  Gate  Park 
Fell  and  Stanyan  Streets 


FAX:  (415)  668-3330 
Information:  (415)  666-7200 
TDD:  (415)  666-7043 


San  Francisco  94117 
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The  Honorable  Members 
City  Planning  Commission 
Recreation  and  Park  Commission 
City  and  County  of  San  Francisco 

Dear  Commissioners: 

I  am  pleased  to  transmit  the  annual  General  Manager's  Report  containing  my 
recommendations  for  the  expenditure  of  approximately  $15.7  million  budgeted 
under  the  1997-1998  Park  and  Open  Space  Program. 

It  is  also  recommended  that  an  additional  $1,295,343  from  projects  funded  in 
previous  years  be  reprog rammed  to  augment  the  funding  of  projects  identified  as 
high  priorities  under  the  1997-1998  Park  and  Open  Space  Program.  The 
reprogrammed  funds  in  the  Renovation  category  were  from  completed  projects 
with  unexpended  balances  and  the  Silver  Terrace  Bleachers  renovation  project, 
which  is  on  hold. 

The  Recreation  and  Park  Department  staff  prepared  detailed  assessments  of 
various  park  facilities  and  cost  analyses  for  related  capital  improvement  projects. 
These  assessments  assist  the  public  and  the  Open  Space  Committee  by 
providing  an  accurate  description  of  existing  facilities,  project  priorities,  and 
preliminary  cost  estimates,  resulting  in  more  informed  decisionmaking.  This 
report,  entitled  Capital  Projects  Funding  Needs  Assessment  is  attached  as 
Appendix  F  for  your  information.  This  assessment  is  extremely  important  as  it 
highlights  the  deteriorated  condition  of  Department  facilities.  Consequently,  this 
year's  Program  was  structured  to  increase  and  improve  the  use  of  renovation 
funds. 

Funds  in  the  Acquisition  and  Development  category  have  been  augmented  by 
$100,000  from  the  Visitacion  Valley  Gym  project  (which  has  been  redirected  into 
a  new  project  for  the  Visitacion  Valley  community  -  the  acquisition  and 
development  of  parcels  under  the  jurisdiction  of  the  Water  Department  known  as 
the  Reis  Tract).  In  addition,  funds  have  been  reprogrammed  from  the  South  of 
Market  Park  acquisition  and  development  project.  The  City  has  now  acquired 
the  McCormick  parcel  for  the  purpose  of  exchanging  it  for  the  Bessie  Carmichael 
School  site  (Planning  Department  Cases  96.654M  and  96.605R)  currently  owned 
by  the  School  District  in  order  to  develop  a  South  of  market  park.  Since  there  is 
more  than  adequate  funding  available  in  the  South  of  Market  project  category  to 
fund  both  the  acquisition  and  development  of  a  new  park  on  the  Bessie 
Carmichael  site,  it  was  decided  to  divert  $887,000  from  the  South  of  Market  fund 
to  high  priority  projects. 
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With  the  additional  funds  to  augment  the  budget,  the  anticipated  budget  for  this  year's 
program  is  approximately  $16,995,343.  This  marks  the  eighth  of  a  15-year  program 
that  was  established  when  the  electorate  resoundingly  approved  Proposition  E  in 
November  1988,  thereby  continuing  through  2005  the  Open  Space  Acquisition  and 
Park  Renovation  Program  established  in  1975  under  Proposition  J. 

In  making  my  recommendations  this  year,  I  had  to  differ  from  the  recommendations  of 
the  Citizens  Advisory  Committee  in  only  four  instances.  I  support  the  acquisition  of 
additional  land  on  Edgehill  Mountain,  but  at  this  time,  I  am  recommending  the 
acquisition  of  oniy  those  lots  contiguous  to  existing  park  property.  In  addition,  the 
funding  amounts  recommended  for  three  renovation  projects  (Irrigation,  Franklin 
Square  Restroom,  and  Alamo  Square)  were  reduced  in  order  to  balance  the  budget  for 
the  Renovation  Spending  Plan  and  the  overall  Program  budget 

As  stated  in  Charter  Section  16.107r  it  is  the  policy  of  the  Recreation  and  Park 
Department  to  pursue  acquisition  at  the  beginning  of  the  15-year  program  created  by 
the  voters  in  Proposition  E,  in  order  to  take  full  advantage  of  short-term  opportunities  to 
acquire  properties  before  their  values  increase.  The  Department  has  done  so,  and  this 
year  we  will  see  the  continuation  of  funding  to  acquire  natural  areas  and  the  acquisition 
of  major  open  space  sites.  Recently  acquired  sites  include  additional  land  for  Bayview 
Hill  Park  (Natural  Areas  Acquisition)  and  a  new  South  of  Market  Park  site.  In  addition, 
the  Department  recently  completed  the  development  of  a  new  park  at  Washington  and 
Hyde  Streets,  which  was  dedicated  in  February,  1997. 

This  year  marks  a  turning  point  in  the  program  where  the  emphasis  of  the  latter  half  of 
the  15-year  program  will  be  on  the  development  of  sites  already  acquired.  To  this  end, 
the  funding  of  the  development  of  Athletic  Fields,  Balboa  Park,  Boeddeker  Park, 
Community  Gardens,  Lessing-Sears,  Natural  Areas  Implementation,  the  Randall 
Museum,  Richmond  Recreation  Center,  Saint  Mary's  Square  Rooftop  Park,  Sharon  Art 
Center  Relocation,  Urban  Forestry  and  Visitation  Valley  Reis  Tract  will  continue. 

In  addition,  it  is  recommended  that  this  year's  Program  include  funding  the  acquisition 
of  additional  park  land  on  Edgehill  Mountain  and  the  acquisition  of  Esprit  Park  (a 
privately  owned  park  on  the  east  side  of  Potrero  Hill).  Because  of  the  shift  in  emphasis 
from  acquisition  to  development  and  the  many  competing  needs  for  Open  Space 
Funds,  the  recommendation  is  to  provide  seed  money  towards  the  acquisition  of 
Edgehill  Mountain  Open  Space  Extension  and  Esprit  Park,  with  the  expectation  that  the 
community  will  use  the  funds  as  leverage  to  raise  significant  monies  toward  the 
acquisition  of  these  sites. 

Under  the  renovation  component  of  the  budget,  funding  has  been  allocated  to  many  of 
the  traditionally  funded  projects  under  the  Open  Space  Program.  In  this  year's 
Program,  however,  some  projects  have  been  organized  into  the  following  categories  for 
which  spending  plans  have  been  developed:  Children's  Play  Area,  Park  Renovation, 
and  Seed  Category.  This  new  approach  will  not  only  improve  the  organization  of  the 
renovation  category  by  introducing  specific  spending  plans,  but  it  will  also  serve  to 
focus  attention  on  the  high  priority  needs  of  renovating  children's  play  areas  and 
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addressing  basic  park  renovation  needs  such  as  security  lighting,  fencing,  and  irrigation 
upgrades,  restroom  rehabilitation  and  disabled  access  improvements. 

Another  feature  of  the  Neighborhood  Park  Renovation  Spending  Plan  is  that  includes 
funds  for  three  new  staff  positions:  Engineer,  architect,  and  contract  specialist.  These 
new  staff  will  manage  an  irt-house  capital  improvement  program,  allowing  the 
Department  to  use  Open  Space  funds  more  efficiently  and  effectively. 

In  addition,  a  third  spending  plan,  "Seed  Category  Spending  Plan,"  acknowledges  the 
request  of  many  community  groups,  such  as  the  supporters  of  renovation  projects  at 
Alamo  Square,  Duboce  Park,  Koshland  Park  and  Pioneer  Park,  to  participate  in 
fund  raising,  using  Open  Space  funds  as  leverage. 

I  would  like  to  thank  the  members  of  the  Open  Space  Program  Advisory  Commitiee  Tor 
their  many  hours  of  hard  work,  meeting  almost  weekly  from  September,  1996  through 
February,  1997.  In  addition,  I  appreciate  and  recognize  the  Committee's  fair- 
mindedness  and  flexibility  in  their  consideration  of  the  many  new  proposals  and 
recommendations  presented  by  the  Department  in  this  year's  Program.  In  particular,  I 
would  like  to  thank  the  Committee  Co-Chairs,  Parker  Maddux  and  Ailene  Herold- 
Coffino,  for  their  extraordinary  effort  and  dedication. 

I  would  also  like  to  thank  the  staff  of  the  Recreation  and  Park  Department  including 
Acting  Assistant  General  Manager  Ernie  Prindle,  Park  Planners  Deborah  Learner  and 
Joanne  Wilson,  Marvin  Yee,  Assistant  Landscape  Architect,  Mike  Mallen,  Special 
Assistant,  and  Stephen  Shotland  of  the  Department  of  City  Planning. 


Sincerely, 


Joel  B.  Robinson 
Acting  General  Manager 
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1997-98  PARK  AND  OPEN  SPACE  PROGRAM 
GENERAL  MANAGER'S  REPORT 

I.  INTRODUCTION 

The  San  Francisco  Park  and  Open  Space  Program  is  an  amendment  to  the  City  and 
County's  Charter  (Section  16.107)  resulting  from  the  passage  of  Proposition  E  in 
November  of  1988.  In  most  respects  it  replaces  and  continues  for  15  years,  the  Open 
Space  and  Park  Renovation  Program  established  under  Proposition  J  in  1974.  Under 
the  Program,  a  tax  of  two  and  one-half  cents  ($0,025)  of  each  $100  assessed  valuation 
is  set  aside  for  implementation.  Revenues  are  used  for  the  acquisition  and 
development  of  new  park  and  recreation  facilities,  the  renovation  of  existing  ones,  and 
the  maintenance  of  these  new  or  renovated  facilities.  In  addition,  funding  is  provided 
for  an  after  school  program,  maintenance  of  existing  panes  and  open  spaces,  other 
recreational  programs  and  for  Program  administration.  A  full  text  of  the  Charter  Section 
is  attached  to  this  report  as  Appendix  E. 

II.  CITIZENS  ADVISORY  COMMITTEE 

The  Program  is  administered  by  the  Recreation  and  Park  Department  with  the 
assistance  and  advice  of  the  Park  and  Open  Space  Citizens  Advisory  Committee.  The 
Committee  is  comprised  of  23  members,  each  appointed  to  a  two  year  term,  as  follows: 

a.  One  member  is  appointed  by  each  member  of  the  San  Francisco  Board  of 
Supervisors  and  approved  by  the  full  Board; 

b.  A  second  member  is  appointed  by  each  supervisor,  and  approved  by  the  full 
Board  of  Supervisors,  from  a  list  of  individuals  representing  citizens'  organizations 
involved  with  the  preservation  and  enhancement  of  San  Francisco's  parks,  open  space 
and  natural  environment  (currently  approved  organizations  include  California  Native 
Plant  Society  -  Yerba  Buena  Chapter,  Friends  of  Recreation  and  Parks,  Golden  Gate 
Audubon  Socieiy,  San  Francisco  Conservation  Committee,  Proposition  E 
Implementation  Committee,  San  Francisco  Beautiful,  San  Francisco  Friends  of  the 
Urban  Forest,  San  Francisco  Group  of  the  Sierra  Club,  San  Francisco  League  of 
Conservation  Voters,  San  Francisco  League  of  Urban  Gardeners,  San  Francisco 
Tomorrow,  Save  the  Redwoods  League  and  Trust  for  Public  Land);  and 

c.  One  member  is  appointed  by  the  Mayor. 


COMMITTEE  MEMBERSHIP  1996  - 1997 


Ailene  Herold-Coffino,  Co-Chair                          Parker  A.  Maddux,  Co-Chair 

Gaeta  Bell 

Jeanne  Comaskey 

Ina  F.  Dearman 

Gregory  J.  Gaar 

Jeffrey  Henne 

Bette  Landis 

Carol  Lane 

Lonnie  Lawson 

Bemie  F.  Lee 

Gilman  Louie 

Winston  Mathis 

Nan  McGuire 

Ron  Miguel 

Juanita  G.  Raven 

Willa  Sims 

Mauricio  Vela 

Julia  Viera 

Alan  Weaver 

Midge  Wilson 

Mayoral  AppL  (vacant) 

Sup.  Brown  Appt.  (vacant)  j 
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III.      ANNUAL  EXPENDITURE  PLAN  FOR  FISCAL  YEAR  1 997-1 998 

(Total  Program  Budget  $16,995,343)  . 

In  the  fall  of  each  year,  the  Committee  holds  two  widely  advertised  public  hearings  to 
receive  input  from  individuals,  neighborhood  organizations  and  other  groups.  This 
information,  along  with  recommendations  from  Recreation  and  Park  Department  staff,  is 
used  to  assist  the  Committee  in  establishing  priorities  for  an  annual  expenditure 
proposal.  In  addition,  the  Program  requires  that  a  Five  Year  Plan  guiding  future 
expenditures  be  adopted  and  updated  annually.  The  Plan  is  attached  to  this  report  as 
Appendix  C.  A  series  of  public  Committee  meetings  is  held  during  late  fall  and  winter  to 
develop  the  funding  recommendations  for  submittal  to  the  General  Manager  of  the 
Recreation  and  Park  Department.  The  General  Manager's  Report  containing  the  final 
expenditure  plan  is  then  presented  at  a  joint  meeting  of  the  City  Planning  and 
Recreation  and  Park  Commissions  for  adoption  before  a  hearing  and  final  approval  by 
the  Board  of  Supervisors. 

The  following  is  a  summary  of  the  allocation  formula  as  mandated  by  Proposition  E: 

a.  No  more  than  40%  of  the  total  fund  may  be  allocated  for  maintenance  of 
properties  acquire  under  the  program.  Of  the  remainder: 

b.  20%  must  be  allocated  for  the  operation  of  the  After  School  Program. 

c.  At  least  40%  must  be  allocated  for  Acquisition  and  Development. 

d.  At  least  1 5%  must  be  allocated  for  Renovation. 

e.  No  more  than  25%  may  be  allocated  for  Administration,  Programs  and 
Maintenance  of  new  open  space  properties  and  renovated  open  space  facilities. 


The  anticipated  budget  for  this  year's  program  is  approximately  $16,995,343.  The 
following  budget  has  been  developed  b«3ed  on  the  required  percentage  allocation: 


Category  of  Fund 

Percentage  of 
Fund  Mandated 
by  Proposition  E 

Allocated 
1997-1998 

Percent 
of Fund 

Reprogramme 
d  Funds  from 
Previous  years 

Total  Funds 
Available 
1997-1998 

A.   Proposition  J.  Maintenance 
(acquired  under  Proposition  J.) 

Up  to  40% 

6,080,000 

38.73% 

0 

6,080,000 

THE  FOLLOWING  FIGURES  APPLY  TO  THE  REMAINDER  OF  1 

fHE  ANNUAL  ALLOCATION  OF  FUNDS1 

B.  After  School  Program 

20% 

$  1,924,000 

20.00% 

$  0 

$  1.924,000 

C.  Acquisition  &  Development 

At  Least  40% 

3,848,000 

40.00% 

987,000 

4,835.000 

D.  Renovation 

At  Least  15% 

2,585,000 

26.87% 

308,343 

2,893,343 

E.  Administration/Maintenance 

Up  to  25% 

1,263,000 

13.13% 

0 

1,263.000 

Total 

$15,700,000 

100.00%2 

$1,295,343 

$16,995,343 

1See  summary  above  or  Appendix  E  for  an  explanation  of  the  allocation  formula  as  mandated  in 
Proposition  E. 


2Figures  in  shaded  area  are  the  percentage  of  the  remainder  of  the  Fund.  (The  Fund  remainder  is 
$15,700,000  or  the  Fund  total,  less  $6,080,000  for  Proposition  J  Maintenance,  leaving  a  remainder  of 
$9,620,000.) 

Grand  Total  $16,995,343  

'General  Manager's  Report  7 


Report  on  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997-1998 


A.      MAINTENANCE  OF  OPEN  SPACE  ACQUIRED  $6,080,000 
UNDER  PROP  J 


oaianes 

rNeigriDornooQ  rarks 

$3,096,902 

otructurai  Maintenance 

978,596 

Golden  Gate  Park 

66,959 

Mandatory  Fringe 

1,109,110 

Holiday  Pay 

9,157 

Premium  Pay 

5,000 

Temporary  Savings 

71,276 

Non-Salary  Items 

Contractual  Services 

148,000 

■Vlalcl  IdlS  <x  OUppilcS 

Equipment 

144,500 

Telephone 

9,000 

Use  of  Employee  Cars 

2,500 

Workers  Compensation 

265,000 

TOTAL 

$6,080,000 

B.      AFTER  SCHOOL  PROGRAM  $1,924,000 

Proposition  E  requires  that  20%  of  the  remainder  of  the  annual  allocation  of  funds  be 
allocated  to  towards  the  establishment  and  operation  of  After  School  Programs.  These 
programs  are  located  on  both  School  Department  and  Recreation  and  Park  Department 
properties  and  are  staffed  by  the  Recreation  and  Park  Department.  After  School 
programs  have  been  established  at  the  following  schools: 

Alamo,  Alvarado,  Aptos,  Argonne,  Cesar  Chavez,  Francis  Drake,  Hillcrest,  Jefferson, 
Lafayette,  Lawton,  Lincoln,  Horace  Mann,  Marshall,  John  Muir,  George  Peabody, 
Redding,  Roosevelt,  Spring  Valley,  Visitacion  Valley. 


C.  ACQUISITION  AND  DEVELOPMENT:  FY1 997-98  $3,848,000 
Reprogrammed  Funds  from  Prior  Years  987.000 
Total  FY1 997-98  Budget  $4,835,000 


Project  -  •:. 

Amount: 

Athletic  Field  Development 

$  400.0001 

Balboa  Park  Restroom  and  Changing  Room 

350,000 

Boeddeker  Park  Center 

25,000 

City  Attorney  Support 

100,000 

Community  Gardens 

100,000 

Edgehill  Mountain  Open  Space  Extension  (seed  project) 

50,000 

Esprit  Park  (seed  project) 

300,000 

includes  $387,000  reprogrammed  from  South  of  Market  Park. 
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Acquisition  and  Development  (Continued) 


bspnt  rarK  (seea  project) 

300,000 

Lessing  Sears  Lot 

50,000 

Natural  Areas  Acquisition 

500,000 

Natural  Areas  Implementation 

200,000 

North  Mission  Open  Space 

200,000 

Randall  Museum  -  Environmental  Learning  Garden 

250,000 

Real  Estate  Department  Support 

100,000 

Recreation  Programs  -  High  Need  Areas: 
Tenderloin  Recreation  Center  Staff 
McLaren  Day  Camp 

225,000 
60,000 

Richmond  Recreation  Center 

500,000 

Saint  Mary  s  Square  Rooftop 

c  r\r\  r\r\r\ 

500,000 

Sharon  Art  Center,  Relocation 

«4  Ann 

150,000 

Q  L"3+csK/~i    rrl  Pa  rL" 
OKaicUOalU  rall\ 

mn  nnn4 

I  uu.uuu 

Transportation  Programs  (High  Need):  Randall  Museum 

05 

Urban  Forestry 

475,000 

Visitacion  Valley  -  Reis  Tract 

200,0006 

TOTAL 

$4,835,000 

1  Includes  $387,000  reprogrammed  from  South  of  Market  Park. 

2  Includes  $350,000  reprogrammed  from  South  of  Market  Park. 

3  Includes  $50,000  reprogrammed  from  South  of  Market  Park. 

4  Includes  $100,000  reprogrammed  from  South  of  Market  Park. 


5  The  allocation  is  $0.00  pending  expenditure  of  the  remaining  balance  in  the  project  fund. 

6  Includes  $100,000  reprogrammed  from  Visitacion  Valley  Gym  project. 


D.  RENOVATION  $2,585,000 
Reprogrammed  Funds  from  Prior  Years  308.343 
Total  FY1 997-98  Budget  $2,893,343 


Project 

Subtotal 

Total 

Campbell  -  Rutland  Mini  Park 

$  25,000 

Children's  Play  Areas  Spending  Plan 

850,000 

♦  Gilman  Playground 

$  165,000 

♦  Golden  Gate  Park  Panhandle  Play  Area  and  Entry 

50,000 

♦  Macaulay  Park 

215,000 

♦  Mission  Dolores  Park 

25,000 
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Renovation  (Continued) 


♦  Koipn  riaygrouna 

A  AC  f\r\r\ 

145,000 

♦  visitacion  vaney  riaygrouna 

icn  r\c\r\ 

250,000 

bureKa  valley  Kecreation  oenter  expansion 

100,000 

King  Pool 

- 

334,51 1 

Park  Renovation  Spending  Plan 

A    A  *****    O  O  O 

1 ,133,832 

♦  Administration 

$  150,000 

♦  oourt  KesurTacing  ana  uisaoiea  Access 

12b,  1  f\J 

♦  Disabled  Access  Improvements 

50,000 

♦  Fencing 

0 

♦  Franklin  Square  Restroom 

on  noo 
00,000 

♦  Garfield  Clubhouse 

100,000 

♦  Hazardous  Materials 

75,000 

♦  Irrigation 

40,000 

♦  Jackson  Playground  -  Restroom  Renovation 

50,000 

♦  Security  Lighting 

en  nnn 

50,000 

♦  Visitacion  Valley  Clubhouse  Renovation 

412,062 

Seed  Category  bpending  Plan 

Acr\  r\r\r\ 

450,000 

♦  Alamo  oquare  riaygrouna 

«>  /5.000 

♦  Duboce  Park  Play  Area 

50,000 

♦  Koshland  Park 

225,000 

♦  Pioneer  Park  Erosion 

100,000 

TOTAL 

$2,893,343 

includes  $34,511.34  reprogrammed  from  unexpended  funds  of  comple 

ted  projects  from  prior  years  as 

follows: 

Bayview  Restroom  $  6,356.70 

Bayview  Playground  28.154.64 

Total  $  34,511.34 


includes  $36,770  reprogramn.cd  from  unexpended  funds  of  completed  projects  from  prior  years  as 
follows: 

Glen  Park  Tennis  Courts         $  20,000.00 

West  Sunset  PG  Courts  16.770.00  . 

Total  $  36,770.00 

3The  allocation  is  $0.00  pending  expenditure  of  the  remaining  balance  in  the  project  fund. 
"Includes  $237,062.38  reprogrammed  from  unexpended  funds  of  completed  projects  and  Silver  Terrace 
Bleachers  Project  from  prior  years  as  follows: 

Excelsior  Clubhouse  $  18,253.14 

GGP  Bandshell  5,000.00 

Potrero  Hill  6.00 

Silver  Terrace  Bleachers  200,000.00 

Stem  Grove  Benches  1 ,362. 1 8 

Various  Facilities  Rehab.  12,441.06 

Total  $237,062.38 
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E.  ADMINISTRATION  AND  MAINTENANCE  $1,263,000 


Salaries 

Administration  (6  positions) 

$  288,277 

Parks/Structural  Maintenance 

232,472 

(6  positions) 

- 

Mandatory  Fringe 
Benefits  (23%) 

All  Positions 

119,772 

City-Wide  Overhead 

400,000 

Recreation  Program 

Tule  Elk  Park 

9,500 

Contractual  Services 

Environmental  Consultant 

25,000 

Golden  Gate  Park  Master  Plan 

50,000 

Misc.  -  Bus  Rental,  Printing 

12,000 

Auto  Mileage 

DUU 

Services  of  Other 

General 

22,500 

Departments 

City  Planning  Department 

50,000 

Telephone 

4,479 

Materials  &  Supplies 

19,500 

TOTAL 

$1,263,000 
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APPENDIX  A 

1997-98  OPEN  SPACE  FINAL  RECOMMENDATIONS,  ANNOTATED  SUMMARY 

The  following  is  a  summary  of  all  projects  that  were  brought  before  the  Committee  this 
year.  During  its  deliberation  process  the  committee  assigns  a  priority  to  a  project.  A 
Priority  One  indicates  approval  and  usually  includes  a  dollar  allocation.  A  Priority 
Two  means  that  the  Committee  is  not  recommending  the  project  for  the  current  year 
but  wishes  to  have  the  item  brought  before  them  in  the  next  fiscal  year.  A  Priority 
Three  indicates  that  the  Committee  voted  to  remove  the  project  from  future 
consideration. 

I.        ACQUISITION  AND  DEVELOPMENT 
Priority  1  Projects 

1.  Athletic  Field  Acquisition  and  Development:  An  allocation  of  $167,400  was 
made  in  1994-95  for  the  acquisition  and  development  of  a  site  (location  to  be 
determined)  as  a  multi-purpose  athletic  field.  This  appropriation  supported 
soccer  field  improvements  at  Franklin  Square.  An  additional  $150,000  was 
allocated  in  1995-96.  At  that  time,  the  community  requested  that  a  minimum  of 
$150,000  be  banked  for  acquisition  and  development  of  soccer/athletic'fields. 
The  1996-97  request  was  for  $325,000.  Currently,  the  focus  of  this  project  is 
on  obtaining  and  developing  a  site  in  the  Mission  District  adjacent  to  a  planned 
new  high  school,  John  O'Connell.  Additional  funds  are  expected  to  be  used  for 
a  lease  agreement  with  the  School  District  for  up  to  eight  additional  sites  (funding 
for  four  gardener  positions). 

Final  Committee  Action:  Priority  1.  Allocation:  2/18/97  -  $400,000. 

Note:    The  appropriation  includes  $387,000  reprogrammed  from  South  of 

Market. 

2.  Balboa  Park  Restroom/Locker  Room:  Request  for  funding  to  construct 
restrooms  and  clubhouse/changing  rooms  adjacent  to  the  ball  diamonds.  This 
project  received  $350,000  in  the  1991-92  budget  for  this  purpose  but  was 
defunded  in  the  1995-96  budget  cycle. 

Committee  Action  12/10/96:  Priority  1.  Allocation  (from  Renovation  Category): 
1/14/97 -$350,000. 

Committee  Action  2/11/97:  Move  to  Acquisition  and  Development  category. 

3.  Boeddeker  Park  Recreation  Center:  Request  for  funds  to  develop  Block  332, 
Lots  6-9,  17-19,  located  at  Jones  and  Eddy  Streets  into  an  indoor  recreation 
center  with  a  full  basketball  court  (90'  x  50')  ,  a  weight  room,  storage  rooms, 
office,  display  hallway  and  possible  use  of  facility's  roof  or  outdoor  play  space. 
Committee  Action  1/28/97:  Priority  1 .  Allocation:  $25,000. 

4.  City  Attorney  Support:  Legal  services  related  to  acquisition  of  property  and 
Open  Space  fund  issues. 

Committee  Action  2/4/97:  Priority  1.  Allocation:  $100,000. 
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5.      Community  Gardens:  Ongoing  services  related  to  coordination,  education  and 
supplies  for  City-wide  program.     In  addition,  specific  community  garden 
development  projects  include  States  Street  Playground. 
Committee  Action  1/21/97:  Priority  1.  Allocation:  $100,000. 


6.  Edqehill  Mountain  Open  Space  Extension:  Request  for  funds  to  acquire 
property  on  Kensington  Way  from  Ulloa  to  Vasquez,  extending  up  to  Edgehill 
Way  (Block  2923,  Lots  10A,  11,  12,  24,  25,  26,  27,  37  and  67;  Block  2934  - 
Lots  21,  10,  11,  12,  13)  for  open  space.  The  community  provided  an  estimated 
value  of  $1,030,000  for  14  lots. 

Committee  Action  1/21/97:  Priority  1.  Allocation:  $50,000.  Seed  project 
allocation  to  encourage  fund  raising  through  community  efforts. 
Note:  At  this  time,  the  General  Manager's  recommendation  is  to  acquire  only 
those  lots  contiguous  to  existing  park  property  (Lots  identified  in  Block  2934,  and 
Lot  67  in  Block  2923).  Therefore,  the  following  lots  have  been  removed  from 
consideration  under  the  Program  for  FY1997-98:  Block  2923,  Lots  10A,  11,  12, 
24,  25,  26,  27  and  37. 


7.  Esprit  Park:  Request  for  funds  to  acquire  this  privately  owned  park,  located  on 
Minnesota  Street  between  19th  and  20th  Streets  (Block  4061,  Lot  2).  Park  is 
approximately  one  city  block  (80,000  square  feet).  Cost  estimates  run  between 
$1.6  million  to  $3.2-$4  million. 

Committee  Action  1/14/97:  Priority  1.  Allocation:  $300,000  as  seed  project. 

8.  Lessinq  Sears  Lot  and  improvement:  The  Program  allocated  $100,000  for  the 
purchase  of  this  lot  to  be  combined  with  the  existing  Lessing  Sears  Mini  Park, 
and  an  additional  $25,000  in  1996-97  for  design.  Negotiation  for  purchase  is 
underway  and  a  price  has  been  agreed  upon.  Need  abatement  of  zoning  code 
violation  (by  current  owner),  Phase  I  Toxic  Study  (Real  Estate  Department)  and 
a  development  plan. 

Committee  Action  2/4/97:  Priority  1.  Allocation:  $50,000. 

9.  Natural  Areas  Acquisition  Status  Report:  Balance  in  project  -  $3,676,245. 

•  Bayview  Hill  Slope  and  Radio  Tower  (Block  4991,  Portions  of  Lots  29,  31-32, 
38  and  44,  all  of  lots  33-34)  acquired  for  $2.6  million. 

•  Aqua  Vista  -  Block  2798,  Lot  29  -  offer  rejected;   at  stalemate.    Staff  is 
considering  eminent  domain. 

•  Hawk  Hill: 

♦  Block  2336,  Lot  27  -  acquired  for  $2.34  million. 

♦  Block  2337,  Lots  2-7  -  pending  independent  appraisal. 

♦  Block  2338A,  Lots  13-17  -  pending  independent  appraisal. 

♦  Block  2338,  Lots  4-13  -  pending  independent  appraisal. 

♦  Remaining  lots  will  require  additional  funding  ranging  from  $570,000- 
$950,000 
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Natural  Areas  Acquisition  Status  Report  (Continued) 

•  15th  Avenue  Steps  -  Block  1860A,  Lots  20-21,  and  Block  1861  A,  Lot  2  - 

impasse  reached  with  owner.  Since  impasse,  staff  has  asked  Real  Estate 
to  do  independent  analysis  as  first  step  in  pursuing  eminent  domain. 

•  O'Shaughnessy  Hollow  -  acquired  12/95  -  $528,000 

•  Palou  Phelps 

♦  Block  5329,  Lot  1  -  easement  extended. 

♦  Block  5328,  Lots  4-9  and  17-22  -  pending  appraisal. 

♦  Block  5336,  Lots  1 ,  47-49  and  52  -  pending  appraisal. 
Committee  Action:  Priority  1.  Allocation:  $500,000. 

Note:  Appropriation  consists  of  funds  reprogrammed  from  South  of  Market. 
Staff  has  directed  Real  Estate  to  conduct  independent  appraisals  as  first  step  in 
pursuing  eminent  domain  for  sites  where  negotiations  are  at  stalemate. 

10.  Natural  Areas  implementation:  Ongoing.  Protection  and  preservation  of  park 
lands  having  significant  natural  resources  as  directed  under  the  Significant 
Natural  Resources  Management  Plan,  adopted  by  the  Recreation  and  Park 
Commission.  Budget  (approximately  $225,000)  includes  4  positions:  2 
gardeners,  a  Team  Leader  and  a  Volunteer  Coordinator.  In  addition,  the  budget 
includes  one-time  funding  for  a  specific  habitat  restoration  project  using  a  special 
crew  (i.e.,  San  Francisco  Conservation  Corps  (SFCC)  or  similar  organization). 
Committee  Action  1/21/97:  Priority  1.  Allocation:  $200,000. 

11.  North  Mission  Open  Space:  Request  for  acquisition  of  site  in  North  Mission 
District.  Proposal  is  for  a  mini  park/playground  with  play  equipment.  The  sites 
under  consideration  include  a  mortuary  site  (10,200  square  feet).  The  owner 
has  indicated  that  he  is  not  interested  in  selling  to  the  City,  but  he  would  consider 
a  lease  arrangement.  The  Real  Estate  Department  continues  to  research  the 
availability  of  other  sites. 

Committee  Action  1/14/97:  Priority  1.  Allocation:  $200,000. 

12.  Randall  Museum:  Implementation  of  the  Master  Plan:  Environmental  Garden 
entry  improvements,  removal  of  some  asphalt  areas. 

Committee  Action  1/21/97:  Priority  1  under  Acquisition  and  Development 
(Change  of  Land  Use).  Allocation:  $250,000. 

13.  Real  Estate  Support:  Services  related  to  acquisition  of  property. 
Committee  Action  2/4/97:  Priority  1.  Allocation:  $100,000. 

14.  Recreation  Programs:    Funding  for  six  recreation  directors  at  the  following 

sites: 

•  McLaren  Day  Camp  -  ongoing  ($60,000) 

•  Tenderloin  Recreation  Center  -  ongoing  ($225,000) 
Committee  Action  2/4/97:  Priority  1.  Allocation:  $285,000. 
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15.  Richmond  Recreation  Center:  Year  Recommended  -  1988:  Acreage  0.82; 
Leased  for  99  years  (Block:  1415,  Lot  4);  Lease  price:  $2,112,000;  Location: 
18th  &  California;  Status:  The  architectural  firm  of  Marquis  and  Associates  was 
selected  to  design  this  facility  and  the  design  and  program  have  been  approved 
by  the  Recreation  and  Park  Commission.  A  parking  variance  issue  was  resolved 
in  April  of  1995.  Bidding  is  expected  in  May  1997.  The  total  project  cost  is 
$5,700,000.  Only  $5,262,000  is  banked,  leaving  a  funding  shortfall  of  $500,000. 
Committee  Action  2/4/97:  Priority  1.  Allocation:  $500,000. 

16.  Saint  Mary's  Rooftop:  New  tot  lot,  renovation  of  existing  play  area  and 
extension  of  park  onto  adjacent  parking  garage  roof  structure.  The  $400,000 
allocated  in  FY1 996-97,  along  with  $700,000  from  FY1 995-96,  and  $200,000 
from  FY1 994-95,  will  be  combined  with  State  Grant  funds  to  upgrade  the  roof 
structure  and  expand  the  existing  park  over  the  garage  roof  area.  The  existing 
park  will  also  be  refurbished.  Bids  on  the  Phase  I  structural  upgrade  came  in 
over  the  engineers'  estimate  by  more  than  $2  million,  so  the  garage'upgrade  will 
be  restructured  and  will  be  rebid  in  August  1997.  The  site  improvements  are 
estimated  to  cost  approximately  $1.1  million  (not  including  building).  Currently, 
the  project  balance  is  $850,000. 

Committee  Action  2/4/97:  Priority  1.  Allocation:  $500,000  for  site 
improvements  and  contingency. 

17.  Sharon  Arts  Center:  A  previous  allocation  of  $400,000  will  be  combined  with 
FY1 996-97  allocation  of  $375,000  to  be  banked  towards  a  new  site  for  the  Arts 
and  Crafts  Program.  Recommend  continued  banking  and  search  for  new  site. 
Committee  Action  1/21/97:  Priority  1.  Allocation:  $150,000. 

18.  Skateboard  Park:  Development  of  site  for  skateboarding  on  existing  park 
property  or  other  property. 

Committee  Action  1/28/97:  Priority  2. 

Final  Committee  Action  2/18/97:  Allocation:  $100,000  in  accordance  with  the 
General  Manager's  recommendations. 

19.  Transportation  Program:  Randall  Museum:  Buses  children  from  high  need 
neighborhoods  to  the  Randall  Museum.  Remaining  project  balance  is  adequate 
for  1997-98.  No  funding. 

Committee  Action  1/28/97:  Priority  1.  Allocation:  $0.00. 

20.  Tule  Elk  Park:  Funding  requested  for  weekend  staff.  Tule  Elk  Park  developed 
by  the  Yerba  Buena  Children's  Center,  located  at  2110  Greenwich  Street,  on 
25,000  square  feet  of  asphalt  playground  adjacent  to  the  Center. 
Committee  Action  2/4/97:  Priority  1:  Allocation:  $9,500. 

Final  Committee  Action  2/18/97:  Moved  from  Acquisition  and  Development; 
moved  to  Administration  Budget. 
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21.  Urban  Forestry:  Recommend  supporting  existing  program  plus  an  additional 
$200,000  from  the  General  Fund  This  results  in  overall  increase  of  funding  to 
the  Renovation  category. 

Committee  Action  1/28/97:  Priority  3. 

Final  Committee  Action  2/18/97:  Allocation:  $475,000  results  in  transfer  of 
$200,000  Maintenance,  $275,000  from  Administration  and  Maintenance  (new) 
as  compromise  with  General  Manager's  recommendation.  Funding  includes  two 
items: 

•  Funding  includes  $275,000  moved  from  administration  budget. 

•  The  additional  $200,000  is  the  result  of  a  transfer  of  $200,000  of 
maintenance  funds  to  the  General  Fund.  Also,  $200,000  in  Urban  Forestry 
funds  from  the  General  Fund  was  moved  to  the  Open  Space,  Acquisition  and 
Development  category.  These  transfers,  when  taken  together,  continue  the 
current  level  of  Park  Maintenance.  However,  these  transfers  will  increase  the 
Fund  Remainder  Component  of  the  Open  Space  Program  by  $200,000.  This 
results  in  an  overall  increase  in  funding  available  for  Acquisition  ($80,000), 
After  School  Program  ($40,000),  and  Renovation  ($80,000). 

22.  Visitacion  Valley  Parcels  -  Reis  Tract:  Acquisition  and  development  of  Water 
Department  parcels  near  Campbell-Rutland  for  park,  community  garden  and 
farm  project.  Reprogram  $100,000  appropriated  in  1996-97  for  gym  site  as  well 
as  additional  funding  in  1997-98. 

Committee  Action  1/21/97:  Priority  1.  Allocation:  $100,000.  The  Committee 
also  approved  reprogramming  $100,000  from  Visitacion  Valley  Gym  to  this 
project.    Total  budget  for  FY1 997-98:  $200,000. 
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Priority  2  Projects 

1.  Bernal  Heights  Banks:  Request  for  acquisition  of  open  space  on  the  south 
slope,  a  corner  lot  bounded  by  Bernal  Heights  Boulevard,  Nevada  Street  and 
Powhattan  Street. 

Committee  Action  1/28/97:  Priority  2. 

2.  Chinatown  Park:  Sufficient  funding  in  the  project. 
Committee  Action  1/28/97:  Priority  2. 

3.  India  Basin  Shoreline  Park:  Phase  1  developed;  Phase  2  and  Phase  3  remain. 
Additional  funding  will  be  needed  (approximately  $1  million)  and  is 
recommended  in  future  budget  years,  once  design  is  prepared.  Some  mitigation 
funding  from  Airport  approved,  but  insufficient  to  complete  all  project  phases. 
Negotiating  street  rights-of-way  with  Port. 

Committee  Action  2/4/97:  Priority  2. 

Note:  Because  a  project  grant  was  not  approved,  and  therefore  an  urgent  need 
for  matching  funds  did  not  materialize,  the  Committee  voted  unanimously  to  give 
this  project  a  Priority  2  on  01/30/96. 

4.  North  Beach  Pool:  Geological  problems  at  the  site  of  the  pool  building  have 
caused  a  major  subsidence  at  one  end  of  the  pool.  While  many  solutions  have 
been  explored,  including  building  a  new  pool  in  a  new  location,  the  current 
direction  is  to  build  a  new  pool  in  the  existing  location.  Reconstruction  in  the 
same  location  would  be  considered  a  renovation  project.  A  study  prepared  by 
DPW  exploring  this  option  is  underway.  Including  the  1996-97  allocation  of 
$385,000,  approximately  $2,880,000  has  been  banked.  DPW  preliminary 
estimate  is  $1.4  Million  to  $2.4  Million.  There  should  be  adequate  funding  in 
project. 

Committee  Action  2/4/97:  Priority  2.  Zero  funding. 

Note:  Appropriations  through  Fiscal  Year  1989-90  were  allocated  from  the 
renovation  category.  Appropriations  in  FY  1990-91,  1995-96  and  1997-98  were 
from  Acquisition  and  Development.  In  1990-91,  1995-96,  because  the 
Acquisition  and  Development  category  was  funded  in  excess  of  minimum,  the 
amount  appropriated  to  North  Beach  can  be  in  either  Renovation  or  Acquisition 
category.  The  1996-97  allocation  of  $385,000  was  appropriated  from 
Acquisition  and  Development  which  was  funded  at  the  minimum  in  that  budget 
year.  Therefore,  a  future  action  will  be  recommended  to  reprogram  this  amount 
to  an  Acquisition  and  Development  project. 

5.  Recreation  Programs  -  Chinatown  Park  Staff:  Action:  The  Committee  voted 
unanimously  to  give  this  project  a  Priority  2  on  12/19/95.  Facility  won't  need  staff 
until  FY  1998-99. 

Committee  Action  1/28/97:  Priority  2. 
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6.  Regional  Trails:  Development  of  Bay  Trail  and  Bay  Area  Ridge  Trail.  Specific 
projects  include  Twin  Peaks  Trail  Improvement  Project. 

Committee  Action  1/28/97:  Priority  2. 

7.  Reservoir  Development:  Sunset  Reservoir,  -  North  Basin  -  estimated  cost  - 
$18M  to  $38M  to  develop,  which  would  be  passed  on  in  Water  Rate.  Would 
require  policy  decision  by  Mayor.  Will  investigate  developing  projects  on  more 
feasible  reservoir  sites. 

Committee  Action  2/4/97:  Priority  2. 

8.  South  of  Market  Park:  There  has  been  a  long  standing  need  for  a  large  open 
park  in  the  South  of  Market  area.  A  site  at  7th  and  Harrison  (Block  3754,  Lots 
17,  62,  63  and  64)  has  been  selected  and  the  City  is  proceeding  with  its 
acquisition  in  order  to  exchange  this  site  (McCormick  parcel)  for  the  Bessie 
Carmichael  School  site.  Total  amount  banked:  $8.8  million.  Project  $7.6 
million  balance  in  project  after  acquisition  cost  of  $5.7  million  (a  Phase  I  Toxic 
Study  is  pending,  however,  which  could  affect  the  final  acquisition  cost)  and  $1.5 
million  for  development  (based  on  DPW  preliminary  estimate). 

Committee  Action  2/18/97:  $887,000  reprogrammed  to  other  Acquisition  and 
Development  projects. 

9.  Tenderloin  Pre-School  Playground:  This  project  is  intended  to  serve  three-  to 
five-year  olds.  Staff  reported  on  12/5/95  that  funding  is  not  needed  and  that  the 
project  is  funded  if  the  acquisition  can  be  completed.  Real  Estate  sent  draft 
agreement  of  purchase  and  sale  to  property  owner  October  1996.  In  March, 
1997,  the  Real  Estate  Department  authorized  soil  samples  to  ascertain  the 
presence  of  toxics  on  the  site.  $1  million  banked. 

Committee  Action  1/28/97:  Priority  2. 

10.  23rd/Treat  Streets  Park:  The  Committee  voted  unanimously  to  give  this  project 
a  Priority  2  on  12/19/95,  since  adequate  funding  exists  from  prior  years.  $1.5 
million  banked.  The  Real  Estate  Department,  however,  has  been  unable  to 
reach  agreement  with  the  property  owners.  For  this  reason,  staff  has 
recommended  that  the  Recreation  and  Park  Commission  consider  the  initiation 
of  eminent  domain  proceedings  as  recommended  by  the  Real  Estate 
Department. 

Committee  Action  1/28/97:  Priority  2. 
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Priority  3  Projects 

1.  Arqonne  Community  Garden:  No  funds  requested  at  this  time,  but  request  is 
that  acquisition  be  considered  should  the  School  District  discontinue  this 
community  garden. 

Committee  Action  10/15/96:  Priority  3. 

2.  Innes-3rd  Streets:  Request  to  acquire  lots  at  Innes,  Hudson  and  3rd  Streets. 
The  Committee  voted  a  Priority  2  on  1 1/28/95. 

Committee  Action  1/28/97:  Priority  3. 

3.  Le  Conte  Avenue  Park  Development:  Development  of  a  park  on  parcels 
donated  by  a  developer.  The  Recreation  and  Park  Commission  has  accepted 
the  donation,  but  the  property  has  not  been  transferred  to  the  City.  Transfer  is 
on  hold  pending  determination  of  site  stability  and  outreach  to  residents  of  new 
housing  development. 

Committee  Action  1/28/97:  Priority  3. 

4.  Sanchez  Street  Open  Space:  3701  -  21st  Street  (Dolores  Heights):  Request 
for  acquisition  of  large  comer  parcel  of  land  on  the  crest  of  Dolores  Heights  Hill 
(Block  3621,  Lots  1-4),  comer  of  21st  and  Sanchez  Streets.  Nearby  neighbors 
have  pledged  $85,000  and  their  assistance  in  creating  a  self-sustaining  native 
plant  nursery  or  a  community  garden  on  the  site.  The  Committee  voted  a  Priority 
2  for  this  project  on  1 1/28/95.  As  property  owner  is  unwilling  seller,  only  one  of 
four  original  lots  remains. 

Committee  Action  1/28/97:  Priority  3. 

5.  Surplus  Property:  Inquiry  from  Real  Estate  Department  as  to  interest  in: 

♦  2475  Greenwich  Street,  between  Scott  and  Pierce  Streets.  This  is  a  9,300 
square  foot  lot  with  two  buildings.  Minimum  bid  requirement  -  $390,000. 

♦  400  Campbell  Street,  northwest  comer  of  Campbell  Street  and  Alpha 
Avenue.  This  is  a  2,210  square  foot  lot.  Minimum  bid  requirement  -  $25,000. 

♦  Assessor's  Block  5067,  Lot  3,  located  between  San  Bruno  Avenue  and 
Bayshore  Boulevard  near  Campbell  Avenue.  Unimproved  residential  lot 
approximately  13,995  square  feet  and  irregularly  shaped.  Minimum  bid 
requirement  -  $99,000. 

♦  1240  Valencia  Street,  between  23rd  and  24th  Streets.  Former  Police 
Department  substation,  single  story  steel  reinforced  building  of  approximately 
8,015  square  feet;  lot  size  11,778  square  feet.  Additional  frontage  on  San 
Jose  Avenue.  Minimum  bid  requirement  -  $400,000. 

Committee  Action  1/28/97:  Priority  3. 

6.  286  Valencia  Street:  (14th  and  Valencia  Streets,  Assessor's  Block  3593,  Lot 
1 0)  The  proposal  is  for  a  playground  and  seating  areas.  Concerns  were  raised 
by  the  Committee  regarding  the  small  size  of  the  property  and  the  difficulty  in 
maintaining  a  park  at  this  location.  However,  the  proposed  property  is  in  a  high- 
need  area  and  is  about  the  size  of  Alioto  Mini  Park.  On  1 1/14/95,  the  Committee 
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286  Valencia  Street  (Continued) 

discussed  the  concept  of  banking  money  for  a  new  park  in  this  high  need  area 
(generally  bounded  by  Mission,  Market,  Dolores  and  16th  Streets).  The 
Committee  continued  this  project  by  identifying  it  as  one  of  several  potential  sites 
in  a  general  funding  category  (North  Mission  Open  Space).  Since  that  time,  the 
Trust  for  Public  Land  (TPL)  has  identified  other  more  promising  sites. 
Committee  Action  1/28/97:  Priority  3. 

7.  Visitacion  Valley  Gvm:  Development  of  a  recreation  center  with  a  gym.  The 
Committee  gave  this  project  a  priority  1  in  FY1 996-97  and  allocated  $100,000. 
Staff  recommended  that  previously  appropriated  funds  be  redirected  toward  high 
priority  Visitacion  Valley  projects,  i.e.,  acquisition  and  development  of  the  Reis 
Tract  parcels. 

Committee  Action  1/21/97:  Priority  3.  The  Committee  also  approved 
reprogramming  $100,000  to  the  Reis  Tract  project. 

8.  Visitacion  Valley  Parcel:  Proposed  acquisition  of  3.7  acres  at  Sunnydale 
Avenue,  between  Sawyer  and  Rey  Streets.  The  site  is  now  vacant,  but 
previously  used  as  a  nursery. 

Committee  Action  1/7/97:  Priority  3. 

9.  Wind  Tunnel  Park:  Request  funds  to  acquire  a  triangular  piece  of  land  bounded 
by  28th  Street,  Guerrero  Street  and  San  Jose  Avenue  in  the  Mission  District. 
The  lot  is  vacant,  but  neighbors  have  created  a  park  which  they  would  like 
purchased  and  preserved  by  the  City. 

Committee  Action  1/28/97:  Priority  3. 
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II.  RENOVATION 

A  Playground  Evaluation  Report  has  been  prepared  by  staff  to  assess  and  prioritize 
existing  children's  play  areas  in  need  of  renovation.  The  play  areas  are  given  a  priority 
rating  of  A,  B,  or  C  (with  the  A  rating  as  the  highest  priority  for  renovation).  The 
Playground  Evaluation  Report  is  summarized  in  the  Capital  Projects  Funding  Needs 
Assessment  attached  to  this  report  as  Appendix  F. 

Priority  1  Projects 

1.  Campbell-Rutland  Mini  Park:  Renovation  of  the  children's  play  area,  rated  "A" 
on  the  Playground  Evaluation  Report,  and  other  site  improvements  including 
community  gardens.  The  Committee  voted  unanimously  to  give  this  project  a 
Priority  2  on  1/23/96. 

Committee  Action  12/10/96:  Priority  1.  Allocation-  $25,000  for  design. 

2.  Children's  Playground  Rehabilitation:  Total  recommendation:  $850,000. 

Spending  Plan: 

•  Gilman  Play  Area:  Request  for  $175,000.  To  date,  $95,000  has  been 
banked.  Additional  funds  requested  to  complete  the  budget  for  a  design- 
build  project.  Recommend  $175,000. 

Committee  Action  10/96:  Priority  1.  Allocation-  $175,000. 
Final  Committee  Action  2/18/97:  Allocation  -  $165,000. 

•  Golden  Gate  Park  Panhandle  Playground  and  Swings.  Entry  Plan: 

Playground  gift  removed  swings;  community  interested  in  general 
rehabilitation  plan  especially  at  east  end  (near  Baker  Street  entry. 
Committee  Action  10/96:  Priority  1.  Allocation  -  $50,000. 

•  Macaulav  Park:  Request  for  funds  to  renovate  park  as  a  children's 
playground,  with  access  limited  to  children  and  their  adult  caretakers. 
Funding  for  playground  equipment  and  redesign  of  park's  landscape. 
Community  met  with  staff  to  develop  concept  plan.  In  FY1 996-97,  the 
Committee  voted  to  give  allocation  of  $25,000  for  design.  Recommend 
$200,000.  Design-build  project. 

Committee  Action  10/96:  Priority  1.  Allocation- $225,000. 
Final  Committee  Action  2/18/97:  Allocation  -  $215,000. 

•  Mission  Dolores  Playground:  Recommend  appropriating  $25,000  for 
design  as  design-build  project. 

Committee  Action  12/30/96:  Priority  1;  $25,000. 
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•  Rolph  Playground:     $25,000  appropriated  in  1996-97  for  design. 
Recommend  funding  $150,000  for  design-build  contract.  Community  has 
approved  conceptual  plan:  two  play  areas,  paving  and  fencing. 
Committee  Action  10/96:  Priority  1.  Allocation- $150,000. 

Final  Committee  Action  2/18/97:  Allocation  -  $145,000. 

•  Visitacion  Valley  Playground:  Renovation  of  the  children's  play  area, 
rated  "A"  on  the  Playground  Evaluation  Report. 

Committee  Action  10/96:  Priority  1.  Allocation:  $250,000. 

3.  Eureka  Valley  Recreation  Center:  $25,000  in  design  funds  was  allocated  in 
FY1 994-95  and  $75,000  banked  in  FY1 995-96.  Staff  working  with  community  on 
renovation  design  options. 

Committee  Action  1/21/97:  Priority  1.  Allocation  -  $100,000. 

4.  King  Pool:  Roof,  entry,  general  rehabilitation,  and  improved  access.  $522,000 
banked;  DPW  estimated  project  cost:  $3.3.  million. 

Final  Committee  Action  2/18/97:  Allocation:  $300,000.  Committee  Action 
approved  reprogramming  of  $34,51 1  to  augment  King  Pool. 

Project                #  Balance  Status 

Bayview  Restroom        CRP025  $  6,356.70  Completed 

Bayview  Playground      CRP179  28.154.64  Completed 

Total  $34,511.34 
Total  funding  identified:  $334,511 


5.  Park  Renovation:  Total  Recommendation  -  $1,133,832.  The  purpose  of  the 
Park  Renovation  category  is  to  shift  funding  to  smaller  projects  that  can  be 
completed  with  in-house  staff  and/or  using  informal  contracts. 


Spending  Plan: 


•  Administration:  Staffing  for  engineer,  architect  and  contract  specialist  to 
manage  in-house  program  -  $200,000. 

Committee  Action  1/28/97:  Priority  1.  Allocation:  $150,000. 

•  Clubhouse  Rehabilitation:  $350,000  recommended. 
Committee  Action  1/28/97:  Priority  3.  Allocation:  0. 


•  Court  Resurfacing  and  Disabled  Access:  Request  for  $100,000  for 
ongoing  resurfacing  work.  Due  to  disabled  access  requirements,  court 
resurfacing  is  no  longer  considered  strictly  maintenance.  By  providing 
disabled  access  to  courts,  the  use  of  the  courts  is  increased  by  providing 
new  recreation  opportunities  to  persons  with  disabilities.  The  following 
courts  are  slated  for  resurfacing  as  soon  as  funding  is  available:  Rossi 
Playground,  Mountain  Lake,  Chinese  Playground,  Grattan,  Hayes  Valley, 
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Court  Resurfacing  (Continued) 

Corona  Heights  (States  Street  -  tennis  courts  only),  Presidio  Heights  and 
Joe  Lee. 

Committee  Action  10/96:  Priority  1.  Allocation:  $90,000.  Committee 
approved  reprogramming  of  $36,770  to  augment  court  resurfacing: 

Project  #  Balance  Status 

Glen  Park  Courts  CRP062  $20,000.00  Completed 
West  Sunset  PG      CRP066  16.770.00  Completed 

Total  $36,770.00 
Total  funding  identified:  $126,770 

•  Disabled  Access  Improvements:  Recommend  $100,000.  Augments 
existing  project  budgets,  responds  to  claims  or  complaints.  Used  at 
courts,  McKinley  Square  ramp,  etc. 

Committee  Action  1/28/97:  Priority  1.  Allocation:  $50,000. 

•  Fencing:  Ongoing  installation  of  fencing  City-wide.  Current  priorities 
include  over  20  sites.  The  Committee  voted  to  give  this  project  a  Priority 
1  and  allocated  $75,000  in  FY  1996-97.  Address  needs  with  remaining 
project  balance  of  $194,516. 

Committee  Action  1/28/97:  Priority  1.  Allocation:  0. 

•  Franklin  Square  Restroom:  Request  for  $100,000.  The  soccer  field 
renovation  budget  included  funds  for  a  new  restroom.  But  due  to 
unexpected  costs  associated  with  removing  serpentine  rock  (considered  a 
hazardous  material  by  the  Department  of  Public  Health),  the  funds  set 
aside  for  the  restroom  are  not  available.  Also,  it  has  become  apparent 
that  a  design-build  restroom  project  for  less  than  $50,000  is  not  possible. 
Committee  Action  12/3/96:  Priority  1.  Allocation-  $100,000. 

Final  Action  by  General  Manager:  Allocation  -  $80,000. 

•  Garfield  Clubhouse:  An  allocation  of  $25,000  was  approved  for 
FY1 996-97.  Project  scheduled  to  go  out  to  bid  when  funds  become 
available  (fall,  1997). 

Committee  Action  10/96:  Priority  1;  allocation  -  $100,000. 

•  Hazardous  Materials  Abatement:  The  funding  for  hazardous  materials 
abatement  is  used  primarily  for  ongoing  asbestos  and  lead  abatement 
activities.  Projects  arise  in  several  ways,  such  as,  part  of  a  capital 
improvement  project,  emergencies,  maintenance  requests,  and  as  a  result 
of  surveys.  In  FY1 996-97,  we  expect  to  continue  to  spend  the  money  as 
needed,  consistent  with  past  practices.  In  addition,  the  Department  of 
Public  Health  has  finally  completed  Phase  2  of  their  City-wide  asbestos 
project,  and  the  results  are  now  available.  We  expect  some  hazards  to  be 
identified  that  need  immediate  remedial  work.   We  also  have  secured 
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Hazardous  Materials  Abatement  (Continued) 

funding  to  begin  surveying  our  facilities  for  lead  hazards.  As  with  the 
asbestos,  we  expect  that  some  remedial  work  will  be  immediately 
required.  Recommend  $150,000. 

Committee  Action  10/96:  Priority  1.  Allocation-  $75,000. 

•  Herz  Playground/Basketball  Court  Lighting:  Install  lights  at  basketball 
court. 

Committee  Action  12/10/96:  Priority  1.  Allocation  $40,000. 
Final  Committee  Action  2/18/97:  Revised  allocation  -  0. 

•  Irrigation  Installation:  Ongoing  installation  of  irrigation,  City-wide.  Sites 
include  Aptos,  Duboce,  Hamilton,  Gilman,  Larsen,  etc. 

Committee  Action  on  01/28/97:  Priority  1,  approval  of  staff 
recommendation. 

Final  Action  by  General  Manager:  Allocation  -  $40,000 

•  Jackson  Restroom:     Request  for  $75,000.     Children's  play  area 
renovation  has  been  fully  funded,  but  funding  needed  to  renovate  existing 
restrooms  (including  disabled  access)  in  the  recreation  center. 
Committee  Action  10/96:  Priority  1.  Allocation-  $75,000. 

Final  Committee  Action  2/18/97:  Support  General  Manager's 
recommendation  to  balance  budget.  Revised  allocation:  $50,000. 

•  Security  Lighting:  Ongoing  program.  The  1996-97  budget  appropriated 
$59,848.  Recommend  $75,000. 

Committee  Action  1/28/97:  Priority  1.  Allocation:  $75,000. 

Final  Committee  Action  2/18/97:  Support  General  Manager's  Revised 

allocation:  $50,000. 

•  Visitacion  Valley  Clubhouse:  Renovation  of  the  building.  Staff 
recommends  reprogramming  of  unexpended  balances  to  help  meet  cost 
to  complete  of  $435,000. 

Committee  Action  2/4/97:  Priority  1.  Committee  approved 
reprogramming  of  $237,062: 


Project 

Excelsior  Clubhouse 
G<3P  Bandshell 
Potrero  Hill 
Silver  Terrace 
Stem  Grove  Benches 
Various  Fac.  Rehab 
Total 


# 


Balance 


Status 


CRP024 
CRP039 
CRP035 
CRP065 
CRP075 
CRP005 


$  18,253.14 
$  5,000.00 
$  6.00 
$200,000.00 
$  1,362.18 
$  12.441.06 
$237,062.38 


Completed 
Completed 
Completed 
On  Hold 


Completed 
Completed 
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Visitacion  Valley  Clubhouse  (Continued) 

Committee  Action  2/18/97:  Allocation  of  additional  $175,000;  total  to 
augment  existing  funding  for  Visitacion  Valley  Clubhouse  is  $412,062 

6.  Seed  Category:  Total  Recommendation:  $450,000. 
Spending  Plan: 

•  Alamo  Square  Playground:  Request  for  funds  to  renovate  and  enlarge 
children's  play  area  which  would  include  fencing  and  possible  relocation 
site  for  playground.  Also  requested  geotechnical  study.  $25,000  banked 
in  1996-97  for  design. 

Committee  Action  on  :  Priority  1.  Allocation  -  $100,000. 
Final  Action  by  General  Manager:  Allocation  -  $75,000. 

•  Duboce  Park:  Renovation  of  the  children's  play  area,  rated  "B"  (play 
area  at  Duboce  Ave.)  and  "A"  (play  area  by  Harvey  Milk  Center)  in  the 
Playground  Evaluation  Report. 

Committee  Action  1/7/96:  Priority  1.  Allocation- $50,000. 

•  Koshland  Park:  Request  $225,000  toward  the  redesign  of  Koshland 
Park.  The  conceptual  plan  for  this  renovation  project  was  approved  by 
the  Recreation  and  Park  Commission.  Cost  estimate  is  $720,000  and 
includes  remodel  of  park.  $125,000  has  been  appropriated.  There  is  a 
balance  (as  of  10/96)  of  $124,000.  Staff  recommendation  for  FY1 997-98 
-  $225,000.  Koshland  family  has  indicated  they  would  provide 
contribution  of  up  to  $400,000.  MOU  to  be  negotiated. 

Committee  Action  12/3/96:  Priority  1.  Allocation:  $225,000. 

•  Pioneer  Park:  Erosion  control,  pathway  and  disabled  access 
improvements.  The  Committee  gave  this  project  a  Priority  1  in  FY1 996-97 
and  allocated  $50,000. 

Committee  Action  12/3/96:  Priority  1.  Allocation- $100,000. 

7.  Pool  Liners:  New  plaster  liners  for  Garfield  and  Hamilton.  Funding  available 
from  existing  maintenance  funds. 

Committee  Action  1/14/97:  Priority  1.  Allocation:  $100,000. 
Final  Committee  Action  2/18/97:  Allocation:  0. 
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Priority  2  Projects 

1 .  Alice  Chalmers  Play  Area:  Renovation  of  children's  play  area  rated  "B"  on  the 
Playground  Evaluation  Report. 

Committee  Action  10/15/96:  Priority  2. 

2.  Aptos  Play  Area:  This  play  area  is  rated  UA+"  in  the  Playground  Evaluation 
Report.  However,  it  is  also  noted  that  the  play  structures  have  been  demolished 
and  the  adjacent  public  school  has  a  play  area. 

Committee  Action  1/7/97:  Priority  2. 

3.  Athletic  Field  Rehabilitation  (Various  Locations):  The  Committee  voted 
unanimously  to  give  this  project  a  Priority  2  on  01/16/96.  There  is  a  balance  of 
approximately  $162,000  in  the  project,  used  for  identified  fields,  principally  for 
materials/supplies  and  equipment. 

Committee  Action  12/3/96:  Priority  2.  The  Committee  recommended  using 
artificial  turf  or  surface  on  a  future  major  renovation  project. 

4.  Balboa    Park    Clubhouse/Play   Area/Court   Lighting/Stadium  Lighting: 

Request  for  funding  of  night  lights  for  tennis  courts  on  Ocean  and  San  Jose 
Avenues,  renovation  of  children's  playground  (rated  "B"  on  Playground 
Evaluation  Report),  and  stadium  lighting.  Courts  were  recently  resurfaced. 
Nearby  City  College  courts  to  receive  lights.  The  Committee  voted  unanimously 
to  give  these  projects  a  Priority  2  on  01/09/96. 
Committee  Action  10/15/96:  Priority  2. 

5.  Bleachers  -  City -wide  Renovation:  Approximately  $2,800  remain  in  the  project 
balance. 

Committee  Action  10/15/96:  Priority  2. 

6.  Brooks  Park:  Renovation  of  the  children's  play  area,  rated  "B"  on  the 
Playground  Evaluation  Report. 

Committee  Action  10/15/96:  Priority  2. 

7.  Civic  Center  Playground  H:  This  project  for  a  second  play  area  for  older 
children  is  funded  and  in  design. 

Committee  Action  10/15/96:  Priority  2. 

8.  Coffman  Pool:  Request  for  funds  for  a  new  roof,  eaves  and  rafters.  Costs  for 
project:  $235,000  banked.  DPW  estimate:  $4  Million  to  rehabilitate. 
Committee  Action  10/15/96:  Priority  2. 
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9.  Eureka  Valley  Fencing:  Extend  fences  in  left  field  and  right  field  of  the  ball 
diamond  (six  to  ten  feet  high  and  approximately  60  feet  long).  Use  fencing 
funds  to  address  problem. 

Committee  Action  10/15/96:  Priority  2. 

10.  Excelsior  Playground:  Renovation  of  the  children's  play  area,  rated  "B"  on  the 
Playground  Evaluation  Report. 

Committee  Action  10/15/96:  Priority  2. 

11.  Field  Lighting:  Installation  of  field  lighting  at  various  locations. 
Committee  Action  10/15/96:  Priority  2. 

12.  Franklin  Square  Playground:  Renovation  of  children's  play  area,  rated  "A"  on 
the  Playground  Evaluation  Report. 

Committee  Action  10/15/96:  Priority  2. 

13.  Garfield  Basketball:  Funds  appropriated  in  1996-97. 
Committee  Action  10/15/96:  Priority  2. 

14.  Garfield  Pool:  Request  for  funds  to  repair  and  restore,  from  ceiling  to  floor,  the 
windows  on  the  west  side  at  Garfield,  as  well  as  all  eight  skylights  in  both  men's 
and  women's  dressing  rooms  and  to  cover  the  fencing  around  the  sun  deck  with 
a  privacy  screen.  Fiberglass  liner  to  be  replaced  spring,  1997  using 
maintenance  funds. 

Committee  Action  1/7/96:  Priority  2. 

15.  Glen  Park  Master  Plan  Improvements/Disabled  Access:  Implement 
circulation  plan  and  possibly  begin  design  work  on  disabled  access 
improvements  to  the  recreation  center. 

Committee  Action  12/17/96:  Priority  2. 

16.  Golden  Gate  Park  Children's  Playground:  This  is  a  major  renovation  project 
which  needs  substantial  funding  to  complete.  Play  area  rated  UA+"  (wooden 
structures  and  "B"  (metal  structures)  on  Playground  Evaluation  Report.  Staff 
recommended  a  priority  2  for  FY1 997-98:  The  Committee  sent  a  letter  to 
Friends  of  Recreation  and  Parks  asking  for  them  to  seek  a  private  benefactor  to 
renovate  the  play  area  and  donate  the  completed  project  as  a  "gift  in  place." 
Committee  Action  10/15/96:  Priority  2. 

17.  Haves  Valley  Clubhouse:  Building  renovation. 
Committee  Action  10/15/96:  Priority  2. 

18.  Helen  Wills  Playground:  Renovation  of  the  children's  play  area,  rated  "A"  on 
the  Playground  Evaluation  Report. 

Committee  Action  10/15/96:  Priority  2. 
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19.  Herz  Clubhouse  Expansion:  Renovation  of  existing  facility,  including  disabled 
access  improvements. 

Committee  Action  1/7/96:  Priority  2. 

20.  Hilltop  Playground:  Renovation  of  the  children's  play  area,  rated  "A"  on  the 
Playground  Evaluation  Report. 

Committee  Action  10/15/96:  Priority  2. 

21.  Hunters  Point  Gvm:  Renovation  of  the  building.  In-house  crew  did  a  facility 
remodel. 

Committee  Action  10/15/96:  Priority  2. 

22.  Hunters  Point  Playground:  Renovation  of  the  children's  play  area,  rated  UB"  in 
the  Playground  Evaluation  Report. 

Committee  Action  10/15/96:  Priority  2. 

23.  Joseph  Lee  Recreation  Center:  The  tennis  courts  and  play  area  need 
renovation.  The  play  area  was  rated  UB-"  in  the  Playground  Renovation  and 
Evaluation  Report,  and  it  is  noted  that  the  play  area  was  repaired  in  1994. 
Various  renovation  projects  related  to  the  recreation  center  have  been 
completed. 

Committee  Action  10/15/96:  Priority  2. 

24.  Junipero  Serra  Playground:  Renovation  of  the  children's  play  area,  rated  UB" 
on  the  Playground  Evaluation  Report.  Some  corrective  work  to  be  done  through 
Maintenance. 

Committee  Action  10/15/96:  Priority  2. 

25.  Lincoln  Park  Playground.  Playing  Field.  Maintenance  Facility  and  Trail 
Renovation:  Request  for  funding  for  relocation  and  renovation  of  playground 
including  disabled  access,  creation  of  a  playing  field,  relocation  and  renovation 
of  trail  access  to  Golden  Gate  National  Recreation  Area,  and  restoration  of  one 
acre  to  open  space. 

Committee  Action  10/15/96:  Priority  2. 

26.  Little  Hollywood  Playground:  Renovation  of  the  children's  play  area,  rated  UB" 
on  the  Playground  Evaluation  Report. 

Committee  Action  10/15/96:  Priority  2. 

27.  Merced  Heights  Clubhouse:  Renovation  of  the  building. 
Committee  Action  10/15/96:  Priority  2. 

28.  Mini  Parks  Rehabilitation  (Various  Locations):  Approximately  $8,000  remains 
in  the  project  balance  from  prior  allocations. 

Committee  Action  10/15/96:  Priority  2. 
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29.  Mission  Pool:  Entry,  disabled  access  improvements  -  $200,000  appropriated; 
project  cost  -  approximately  $400,000;  $182,174  banked; 

Committee  Action  2/11/97:  Priority  2. 

30.  Moscone  Recreation  Center  Playground:  Renovation;  the  playground 
received  an  assessment  level  "Bn  (east  play  area)  and  "A"  (west  play  area)  in  the 
Playground  Evaluation  Report. 

Committee  Action  10/15/96:  Priority  2. 

31.  Mountain  Lake  Restoration  Study:  Lake  lies  primarily  within  National  Park 
Service  boundary. 

Committee  Action  1/7/97:  Priority  2. 

32.  Oceanview  Playground  Gym:  Request  for  funds  to  remodel  existing  kitchen 
and  to  add  another  building  which  would  contain  a  meeting  room  and  recreation 
room.  Maintenance  crews  have  completed  a  general  "sprucing  up"  of  this  facility. 
Committee  Action  10/15/96:  Priority  2. 

33.  Pine  Lake  Restoration:  Citizen  proposal  regarding  water  quality  and  aquatic 
habitat  restoration,  suggested  installation  of  new  concession  stand  to  sell  fishing 
licenses  and  to  stock  the  lake  with  fish.  Insurance  and  maintenance  to  be  paid 
by  concessionaire. 

Committee  Action  10/15/96:  Priority  2. 

34.  Pool  Renovation:  Request  for  funds  to  renovate  nine  pools: 

♦  Two  8-inch  valves  and  six  6-inch  valves  for  eight  pools 

♦  Replace  piping  under  eight  pools  with  plastic  pipes 

♦  New  circulation  pumps  for  North  Beach  and  Balboa  Pools 

♦  Three  new  strainer  baskets 
Committee  Action  1/14/97:  Priority  2. 


$24,880 
$48,000 
$  7,000 
$  6,000 


35.  Potrero  Hill  Recreation  Center  Playground:  Renovation  of  the  children's  play 
areas,  rated  "A"  (north  play  area)  and  "B"  (east  play  area)  on  the  Playground 
Evaluation  Report. 

Committee  Action  10/15/96:  Priority  2. 

36.  Randall  Museum:  Implementation  of  Master  Plan.  See  item  in  Acquisition  and 
Development  category. 


37.     Richmond  Playground:      Renovation  of  the  play  area,  including  repair  and 
painting  of  benches,  repair  or  replacement  of  play  structure,  planting  of  outdoor 
areas,  and  request  for  regular  maintenance. 
Committee  Action  1/7/97:  Priority  2. 
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38.  Rochambeau  Playground:  Renovation  of  the  building,  including  a  new  floor, 
restrooms,  installation  of  outdoor  water  fountain  and  new  play  equipment.  Play 
area  is  rated  "C"  on  the  Playground  Evaluation  Report. 

Committee  Action  10/15/96:  Priority  2. 

39.  Silver  Terrace  Restroom/Bleachers:    Renovation  of  existing  structures  or 
possible  replacement.  Project  on  hold  pending  determination  of  feasibility  and 
necessity.  No  design  or  program  developed;  project  considered  a  lower  priority. 
Committee   Action    10/15/96:      Priority   2.       Committee  recommended 
reprogramming  $200,000  banked  to  Visitacion  Valley  Clubhouse. 

40.  South  Park  Lighting  Plan:  Request  for  funds  ($40,000)  to  install  ten  pole  lights 
to  be  located  on  the  northern  side  of  the  park  along  the  footpath  between  the 
trees.  The  community  has  raised  $4,000  for  this  project.  The  Port  has  provided 
light  poles  which  were  recently  removed  from  the  Embarcadero  Freeway.  Poles 
may  need  lead  abatement. 

Committee  Action  1/7/97:  Priority  2. 

41.  South  Park  Playground:  This  playground  needs  renovation,  but  there  is  no 
significant  community  support  this  year.  East  play  area  is  rated  "B"  and  the  west 
play  area  is  rated  "A"  on  the  Playground  Evaluation  Report. 

Committee  Action  1/7/97:  Priority  2. 

42.  Stern  Grove  Erosion:  Erosion  control  on  hillside  areas  heavily  used  during 
summer  concert  season. 

Committee  Action  10/15/96:  Priority  2. 

43.  Sunnvside  Conservatory  Lighting:  Request  for  funds  to  install  a  darkness- 
activated  and  motion-sensitive  light  in  the  peak  of  the  interior  of  the  dome  which 
would  light  the  entire  dome. 

Committee  Act'on  10/15/96:  Priority  2. 

44.  Upper  Noe  Playground:  Renovation  of  the  children's  play  area,  rated  "A"  on 
the  Playground  Evaluation  Report. 

Committee  Action  10/15/96:  Priority  2. 

45.  Younqblood  Coleman  Flagpole:  Funds  requested  to  install  a  flagpole  on  the 
Hudson  Street  side  of  the  facility. 

Committee  Action  10/15/96:  Priority  2. 
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Priority  3  Projects 


1.  Arqonne  Community  Garden:  No  funds  requested  at  this  time,  .but  request  is 
that  acquisition  be  considered  should  the  School  District  discontinue  this 
community  garden. 

Committee  Action  10/15/96:  Priority  3. 

2.  Bernal  Playground:  Renovation  of  the  children's  play  area.  The  Committee 
gave  this  project  a  Priority  1  and  allocated  $150,000  in  FY1 996-97.  The  project 
is  now  fully  funded. 

Committee  Action  10/15/96:  Priority  3. 

3.  Buena  Vista  Irrigation:      Improve  perimeter  irrigation.   There  is  an  existing 
system.  New  line  is  being  installed  from  hilltop.  Bond  funds  are  available. 
Committee  Action  10/15/96:  Priority  3. 

4.  Franklin  Square  Soccer  Field:  Project  will  be  completed  spring,  1997. 
Committee  Action  10/15/96:  Priority  3. 

5.  Golden  Gate  Park  Polo  Field:  Field  renovation.  The  Committee  gave  this 
project  a  Priority  1  and  allocated  $50,000  in  FY  96-97.  The  project  has  been 
completed.  Committee  Action  10/15/96:  Priority  3. 

6.  Golden  Gate  Park.  10th  Avenue/Fulton  Play  Area:  This  project  is  funded  and 
bids  are  due  04/16/97. 

Committee  Action  10/15/96:  Priority  3. 

7.  Herz  Playground  Play  Structure:  Request  for  funds  to  replace  current  play 
structure  with  a  graffiti  resistant,  colorful,  durable  structure  similar  to  the  one  at 
Bayview  Park.  Project  will  be  funded  through  1987  Park  Bond. 

Committee  Action  10/15/96:  Priority  3. 

8.  Huntington  Park:  Request  for  replacement  of  three  sets  of  steps  in  Huntington 
Park. 

Committee  Action  10/15/96:  Priority  3. 

9.  Louis  Sutter  Playground:  Request  for  funds  to  renovate  children's  play  area. 
This  playground  is  an  UA"  priority  on  the  Recreation  and  Park  Department  s 
Playground  Evaluation  Report.  1987  bond  funds  are  available  to  improve  this 
facility.  Design  has  been  developed. 

Committee  Action  10/15/96:  Priority  3. 

10.  Margaret  Havward  Playground:    Renovation  of  the  children's  play  area. 
Project  allocated  $340,000  in  FY1 996-97.  The  project  is  now  fully  funded. 
Committee  Action  10/15/96:  Priority  3. 


^General  Manager's  Report 


31 


Report  on  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997- 1998 

11.  McKinlev  Square:  Renovation  of  the  park,  including  the  children's  play  area, 
disabled  access  improvements,  dog  run  area,  new  irrigation,  benches,  drinking 
fountain  and  landscaping.   The  Committee  gave  the  project  a  Priority  1  and 
allocated  $362,000  in  FY1 996-97.  The  project  is  now  fully  funded. . 
Committee  Action  10/15/96:  Priority  3. 

12.  McLaren  Park  Restroom  and  Tower:  Request  for  funds  to  restore  the  area 
surrounding  the  lookout  tower  in  the  southeast  corner  of  the  park  at  Mansell  and 
Visitacion,  restore  restrooms  in  tennis  clubhouse,  prepare  a  feasibility  study  on 
restoring  or  installing  restrooms  at  other  key  locations  as  well  as  the  playing  field 
near  Oxford  and  Bacon,  installation  of  a  reservoir  and  group  picnic  area  on 
Shelley  Drive  and  a  picnic  area  at  Mansell  and  Sunnydale.  1987  bond  funds  are 
available  to  address  projects  at  McLaren  Park. 

Committee  Action  10/15/96:  Priority  3. 

13.  Milton  Meyer  Recreation  Center:  Request  for  funds  to  renovate  heating 
system,  exterior  and  interior  painting  and  complete  renovation  of  landscaping. 
Work  was  completed,  funded  by  General  Fund  supplemental. 

Committee  Action  10/15/96:  Priority  3. 

14.  Mission  Playground:  Renovation  of  the  children's  play  area.  The  Committee 
allocated  $175,000  in  FY 1997-98.  The  project  is  now  fully  funded  and 
construction  is  scheduled  for  spring,  1997. 

Committee  Action  10/15/96:  Priority  3. 

15.  Pier  98  Maintenance:  Maintain  improvements  to  be  implemented  by  the  Port  of 
San  Francisco.  Improvements  include  the  enhancement  of  14  acres  of  existing 
wetlands  and  creation  of  five  acres  of  new  wetlands  at  this  pier,  which  is  on  the 
north  side  of  India  Basin. 

Committee  Action  10/15/96:  Priority  3. 

16.  Precita  Park  Phase  II:  Improvements  include  courtyard,  seating,  security 
lighting,  on  the  west  end  of  the  park,  and  disabled  access.  The  Committee  gave 
the  project  a  Priority  1  and  allocated  $160,000  in  FY  96-97.  The  project  is  now 
fully  funded  and  construction  is  scheduled  for  spring,  1997. 

Committee  Action  10/15/96:  Priority  3. 

17.  Saint  Mary's  Recreation  Center:  Building  renovation.  The  Committee  voted 
unanimously  to  give  this  project  a  priority  2  on  1/23/96.  In-house  crews  have 
given  facility  a  "make-over." 

Committee  Action  10/15/96:  Priority  3. 


General  Manager's  Report 


32 


Report  on  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997- 1998 


APPENDIX  B 

PROJECT  STATUS  REPORT 

Under  the  original  Open  Space  Acquisition  and  Park  Renovation  Program  (Proposition 
J)  over  35  acquisition  and  development  projects  and  over  250  renovations  were 
undertaken.  The  General  Manager's  Report  for  Fiscal  Year  1990-1991  was  the  last 
one  to  itemize  all  of  the  projects  funded  under  that  program.  That  summary  is  available 
by  contacting  the  Recreation  and  Park  Department.  This  and  future  General  Manager's 
reports  will  summarize  only  those  projects  funded  through  Proposition  E. 

ACQUISITION  AND  DEVELOPMENT  (1990  - 1997) 

Athletic  Field  Development:  This  project  is  for  the  acquisition  and  development  of  a  site 
(location  to  be  determined)  to  be  used  as  a  multi-purpose  athletic  field.  An  allocation  of 
$167,400  was  made  in  FY1 994-95,  however,  $167,000  was  reprogrammed  for  the 
renovation  of  Franklin  Square  Soccer  Field.  An  additional  $150,000  was  allocated  in 
FY1 995-96  and  $325,000  in  FY1 996-97. 

Bonview  Lots:  An  allocation  of  $110,000  was  made  for  the  acquisition  of  Block  5614, 
Lots  47-50  (adjacent  to  Bernal  Heights  Park).  These  lots  have  been  acquired. 

Brooks  Park  Acquisition  and  Lease:  In  1994,  the  Department  leased  Block  7073,  Lot 
50,  Block  7074,  Lot  49,  and  Block  7075,  Lot  56  from  the  School  Department  to  extend 
Brooks  Park.  In  January  of  1996,  the  Board  of  Supervisors  approved  the  acquisition  of 
Block  7075,  Lots  32,  33,  34,  and  35  on  the  adjacent  western  slope. 

Brewster  Franconia  Lot:  $25,000  was  allocated  in  the  1993-94  program  to  acquire  this 
parcel  (Block  556,  Lot  56)  which  is  adjacent  to  an  existing  community  garden  site.  An 
additional  $50,000  was  allocated  in  the  FY1 994-95  program.  The  lot  has  been 
acquired. 

Chinatown  Site:  The  Cathay  Mortuary  site  at  1213  Powell  Street  (Block  180,  Lots  4, 
4A,  5,  8,  28,  29,  30)  was  purchased  at  a  cost  of  $4.4  million  on  April  2,  1993.  The  new 
building  will  be  completed  in  July,  1997.  Contract  documents  for  the  landscaping  are 
being  completed  and  should  go  to  bid  in  summer,  1997. 

Community  Gardens:  Ongoing  fundfng  of  the  City-wide  community  garden  program 
(including  coordination,  education,  supplies  and  renovation)  through  the  San  Francisco 
League  of  Urban  Gardeners  (SLUG). 

India  Basin  Shoreline  Park:  Creation  of  a  shoreline  park.  Project  work  scope  has  been 
divided  into  three  phases.  Phase  1  developed;  Phase  2  and  Phase  3  remain. 
Additional  funding  will  be  needed  and  is  recommended  in  future  budget  years,  once 
design  is  prepared.  Approximately  $1  million  is  needed  to  complete  all  phases.  Some 
mitigation  funding  from  Airport  has  been  approved,  however,  it  is  insufficient  to 
complete  the  project.  Negotiating  street  rights-of-way  with  Port. 
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Japan  Peace  Plaza:  This  public  plaza  (Block  700,  Lot  22)  was  acquired  from  private 
ownership  to  preclude  development.  At  the  time  of  acquisition,  the  Parking  Authority 
authorized  its  lessee,  the  Western  Addition  Parking  Corporation,  to  make  repairs  to 
leaks  in  their  garage  roof,  including  the  resurfacing  of  the  Plaza.  Settlement  included 
reimbursement  of  those  costs  ($350,000).  $200,000  in  previously  allocated  Open 
Space  funds  will  go  towards  the  development  of  a  Japanese  Peace  Garden  on  the 
plaza;  $600,000  is  being  provided  by  the  Redevelopment  Agency  and  the  remaining 
$500,000  will  be  raised  privately  to  develop  this  garden.  To  date,  approximately 
$75,000  in  private  funds  has  been  raised  for  the  garden.  There  are  renewed  concerns 
regarding  roof  leaks,  which  should  be  repaired  before  the  landscape  improvements 
proceed.  It  has  not  been  determined,  however,  whether  the  Recreation  and  Park 
Department  or  the  Parking  Authority  is  responsible  for  funding  these  repairs 
(approximately  $200,000  to  $300,000). 

LeConte  Avenue  Park:  Two  lots  (Block  4991,  Lots  21  and  22)  were  made  available  for 
park  development  as  a  mitigation  for  housing  development  north  of  Bayview  Hill.  A 
preliminary  plan  has  been  developed,  however,  it  has  been  decided  to  wait  until  the 
new  homes  have  been  bought  and  occupied  to  gather  input  from  new  residents  before 
completing  design.  More  recently,  a  landslide  occurred  near  this  site  resulting  in 
litigation  between  the  City  and  the  developer,  making  the  desirability  of  transfer 
questionable.  The  project  is  on  hold. 

Lessinq  Sears  Lot:  Funds  were  allocated  to  purchase  a  lot  adjacent  to  the  existing 
minipark  and  to  begin  park  design  work.  Real  Estate  has  successfully  negotiated  a 
purchase  price  agreement  with  the  owner,  however,  a  Phase  I  Toxic  Study  is  needed. 
In  addition,  an  existing  zoning  violation  on  the  property  must  be  abated. 

Mullen  Peralta:  The  Committee  approved  the  acquisition  of  four  lots  (Block  5538,  Lots 
14,  15,  23,  and  28)  to  remain  as  unimproved  open  space.  The  lots  have  been 
acquired. 

Natural  Areas  Acquisition:  Beginning  with  the  Program  for  FY1 990-91,  funds  have 
been  banked  for  the  purchase  of  some  of  the  last  remaining  natural  areas  in  the  City. 
The  Rock  Outcropping  (Block  2040A,  Lots  6,  11,  12,  21  &  22)  at  14th  Avenue  and 
Ortega  Street,  O'Shaughnessy  Hollow  (Block  2949A,  Lot  76),  a  major  portion  of  Hawk 
Hill  (Block  2336,  Lot  27),  and  additional  land  adjacent  to  Bayview  Hill  (Block  4991, 
portions  of  lots  29,  31-32,  38  &  44;  all  of  33-34)  have  been  acquired.  Other  sites 
approved  for  acquisition  include  additional  parcels  on  Hawk  Hill  (Block  2337,  Lots  2-7, 
Block  2338A,  Lots  13-17,  and  Block  2338,  Lots  4-13).  In  1995-96,  the  following  lots 
were  designated  for  acquisition:  Aqua  Vista  Lot  (Block  2798,  Lot  29);  Fifteenth  Avenue 
Steps  Site  (Block  1860A,  Lots  20  and  21;  Block  1861  A,  Lot  2);  and  Palou-Phelps  Site 
(Block  5329,  Lot  1;  Block  5328,  Lots  4-9,  17-29;  Block  5336,  Lots  1,  47-49,  52).  Since 
that  time,  the  City  has  secured  the  continuation  of  the  Lot  1  in  Block  5329  of  the  Palou 
Phelps  site  as  a  natural  area  by  extending  the  current  lease  with  the  Peninsula  Corridor 
Joint  Powers  Board  (Caltrain)  for  $1  per  year,  park  uses  only,  on  a  year-to  year  basis. 
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North  Beach  Pool:  Geological  problems  at  the  pool  building  site  have  caused  a  major 
subsidence  at  one  end  of  the  pool.    While  many  solutions  have  been  explored 
including  building  a  new  pool  in  a  new  location,  the  current  direction  is  to  build  a  new 
pool  in  the  existing  location.  A  study  exploring  this  option  is  underway. 

North  Mission  Open  Space:  Acquisition  of  a  site  in  the  North  Mission  district  (bounded 
by  Dolores,  Market,  Mission  and  16th  Streets)  for  a  minipark  with  play  equipment.  In  the 
FY1 996-97  Program,  $200,000  was  allocated  for  this  project.  The  Real  Estate 
Department  continues  to  search  for  an  appropriate  site. 

Parcel  4:  The  FY1991-92  Program  allocated  $1.5  million  towards  the  acquisition  of 
Parcel  4  at  Ocean  Beach  (Block  1592,  Lot  3),  with  the  understanding  that  the  funds 
would  revert  should  the  required  matching  funds  not  be  raised.  Additional  funds  were 
provided  by  the  Department  of  Public  Works  in  return  for  use  of  the  property  as  a 
staging  area  for  the  Richmond  Transport  (sewer)  Project.  The  site  is  now  co-owned  by 
Recreation  and  Park  and  the  Department  of  Public  Works.  The  National  Park  Service 
(GGNRA)  has  offered  to  maintain  the  site.  A  landscape  plan  has  been  approved  for  the 
site. 

Recreation  Programs:  Ongoing  funding  for  staff  at  the  Tenderloin  Recreation  Center 
and  McLaren  Park  Day  Camp  Programs. 

Regional  Trails  (Twin  Peaks):  Since  the  FY1 990-91  Program,  the  Committee  has 
recommended  the  allocation  of  a  total  of  $210,000  towards  the  fund  for  the 
development  of  trails  and  other  improvements  to  preserve  and  enhance  the  natural 
resources  of  Twin  Peaks.  Trail  development  is  ongoing  and  the  preliminary  cost 
estimate  for  the  Twin  Peaks  improvements  is  approximately  $500,000.  Some  elements 
of  the  improvement  proposal  can  be  constructed  using  crews  from  the  San  Francisco 
Conservation  Corps  (SFCC),  resulting  in  some  cost  savings. 

Reservoir  Development:  Continued  banking  for  the  purpose  of  constructing  athletic 
fields  on  top  of  covered  City-owned  water  reservoirs.  Potential  reservoir  sites  include: 
Sunset,  University,  Mid-Town,  and  Ocean^"*  Avenue  reservoirs.  A  feasibility  study  of 
the  development  of  recreational  facilities  on  the  north  basin  of  Sunset  Reservoir 
indicates  that  the  cost  of  construction  would  be  prohibitive  ($18  million  to  $38  million). 
A  policy  decision  by  the  Mayor  would  be  required  in  order  to  pass  on  the  cost  of 
■construction  in  the  rate  charged  to  water  users.  Staff  will  continue  to  investigate 
developing  projects  on  more  feasible  reservoir  sites. 

Richmond  Recreation  Center  This  0.82  acre  parcel  at  18m  Avenue  and  California 
(Block  1415,  Lot  4)  was  first  recommended  for  development  as  a  recreation  center  in 
1988.  A  99  year  lease  with  SFUSD  for  $2,112,000  has  been  secured.  Construction 
documents  have  been  completed  forwarded  for  contract  preparation.  Bidding  is 
scheduled  for  May,  1997. 
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Saint  Mary's  Square  Rooftop  Development:  The  $400,000  allocated  in  FY1 997-98, 
along  with  $700,000  from  FY1 995-96,  and  $200,000  from  FY1 994-95,  will  be  combined 
with  State  Grant  funds  to  upgrade  the  roof  structure  and  expand  the  existing  park  over 
the  garage  roof  area.  The  existing  park  will  also  be  refurbished.  Phase  I  structural 
upgrade  scheduled  for  fall,  1996  came  in  high  and  should  be  rebid  and  under 
construction  by  winter,  1997. 

Sharon  Arts  Center:  Since  the  Program  for  FY1 995-96,  a  total  of  $775,000  has  been 
banked  toward  a  new  site  for  the  Arts  and  Crafts  Program. 

South  of  Market  Site:  There  has  been  a  long-standing  need  for  a  large  open  park  in 
the  South  of  Market  area.  A  site  at  7th  and  Harrison  Streets  (Block  3754,  Lots  17,  62, 
63  and  64)  has  been  selected  for  acquisition  in  order  to  exchange  this  parcel  for  the 
Bessie  Carmichael  School  site.  At  this  time,  there  appears  to  be  adequate  funds  for 
both  the  acquisition  and  development  of  the  Bessie  Carmichael  School  site  as  a  park. 
The  purchase  of  the  McCormick  and  the  Bessie  Carmichael  site  swap  have  been 
completed.  A  Phase  II  Toxic  Study  has  been  scheduled  for  the  Bessie  Carmichael  site. 

Tenderloin  Recreation  Center:  The  Department  acquired  the  former  State  Car  Garage 
site  at  570  Ellis  Street  (Block  322,  Lots  5  and  6)  for  $3,350,000,  and  constructed  a 
children's  playground  and  recreation  center.  The  dedication  was  held  on  April  20, 
1995.  The  total  construction  cost  was  $4.1  million. 

Tenderloin  Preschool  Playground  Site:  Acquisition  and  development  of  a  new  park  to 
serve  three-  to  five-year  olds  at  the  northwest  comer  of  Hyde  and  Turk  Streets.  The 
owner  has  agreed  to  a  purchase  price;  pending  determination  of  the  extent  of  potential 
toxic  contamination  (underground  fuel  tanks).  Testing  is  underway. 

23rd  Street  and  Treat  Avenue:  The  Real  Estate  Department  has  been  negotiating  with 
the  property  owners  of  this  site  (Block  3639,  Lots  5,  5A)  since  1995.  Although  the  City 
and  the  owners  agreed  to  a  sales  price  ($1,075,000),  no  agreement  has  been  reached 
on  the  remediation  cost  of  the  contamination  of  the  site  associated  with  underground 
fuel  tanks  and  the  presence  of  lead  in  the  soil.  In  addition,  the  current  owners  have 
refused  to  indemnify  the  City  against  liability  related  to  the  potential  presence  of  toxics 
on  the  site  for  a  two  year  period  following  the  close  of  escrow.  At  this  time,  the  Real 
Estate  Department  and  the  City  Attorney  recommend  the  initiation  of  eminent  domain 
proceedings  in  order  to  acquire  this  property. 

2460  Harrison  Street:  This  lot  (Block  3612,  Lot  4),  has  been  acquired  for  $400,000.  It 
is  adjacent  to  the  Mission  Recreation  Center  and  is  to  be  used  for  an  outdoor  recreation 
area  with  access  through  the  recreation  center.  Retaining  walls  and  a  small  soccer 
pitch  have  been  constructed  by  Department  crews.  A  door  connecting  the  recreation 
center  to  the  new  site  has  been  installed  along  with  new  fencing.  The  project  was 
completed  in  1996. 

Transportation  Program:  This  is  an  ongoing  recreation  program  to  provide 
transportation  to  the  Randall  Museum. 
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Urban  Forestry:  This  is  an  ongoing  program  to  provide  reforestation  services  to 
neighborhood  parks  and  squares. 

Visitacion  Valley  Gvm:  Development  of  a  recreation  center  with  a  gym.  Since  the 
FY1994-95  Program,  $125,000  has  been  allocated  for  this  project.  Recently,  however, 
several  parcels  owned  by  the  Water  Department  (Reis  Tract)  have  become  surplus 
property  and  available  for  acquisition  as  open  space.  Therefore,  in  the  FY1 997-98 
Program,  all  funds  in  this  category  will  be  reprogrammed  to  the  "Visitacion  Valley  -  Reis 
Tract"  project  and  the  Visitacion  Valley  Gym  will  become  a  priority  3. 

Waterfront  -  India  Basin:  See  "India  Basin  Shoreline  Park". 

Washington  &  Hyde:  Lots  12  and  13  in  Block  187  were  acquired  in  1984  for  $713,000 
for  a  new  minipark  in  Chinatown.  Project  construction  was  completed  and  a  dedication 
ceremony  took  place  in  February,  1997.  The  total  construction  cost  of  the  project  was 
$1,070,000. 
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Renovation  (1990  - 1997) 


1996-1997  Renovation  Projects        Status  or  Percent  (%)  Completed 


Alamo  Square  PG  (design) 
Bernal  Playground  Play  Area 
Disabled  Access  Improvements 
Fencing 

Garfield  Basketball  Court 
Garfield  Clubhouse 
Gilman  Play  Area 

Golden  Gate  Park  Polo  Field  Rehab. 
Hazardous  Materials  Abatement 
Irrigation 

Jackson  Play  Area/Restroom 
Koshland  Park  Rehabilitation 
Macaulay  Park 

Margaret  Hayward  Playground 
Mission  Playground  Play  Area 
Pioneer  Park  Erosion  Control 
Precita  Park  Phase  II 
Randall  Museum  Improvements 
Renovation,  Nondesignated 
Rolph  Playground  Play  Area 
Security  Lighting 


Design  to  be  Initiated 

Under  Construction,  March,  1997 

Ongoing 

Ongoing 

Design  to  be  Initiated 

Preparing  Bid  Package 

Design-Build  Specifications  in  Progress 

Completed,  1996 

Ongoing 

Priorities  Selected,  Ongoing  In-House  Project 

Play  Area  Construction  Docs.  95%  Complete 

Conceptual  Plan  Approved 

Community  Meetings  Underway 

Under  Construction,  March,  1997 

Under  Construction,  March,  1997 

Design  Underway 

Contract  Awarded;  Pending  Certification. 
In  Design 

Transferred  to  Margaret  Hayward  Playground 
Design-Build  Specifications  in  Progress 
Ongoing 


1995-1996  Renovation  Projects 


Status  or  Percent  (%)  Completed 


Coffman  Pool 

Eureka  Valley  Center  Expansion 
Franklin  Square  Soccer  Field 
Garfield  Fieldhouse  Rehab. 
Gilman  Playground 
GGP  Polo  Field  Renov. 
Hunters  Point  Gym  Renov. 
Irrigation  Renovation  (City-wide) 
Jackson  Playground 
Koshland  Park  (design) 
McKinley  Square 
Mission  PG  Play  Area 
Palega  (Portola)  PG  Play  Area 
Visitation  Valley  Play  Area 


$4  Million  Needed  to  Complete;  Under  Design 
Under  design 

Construction  95%  Complete;  Pending  Punchlist 

See  1996-1997  Projects 

See  1996-1997  Projects 

See  1996-1997  Projects 

Completed 

Priorities  Selected,  Ongoing  In-House  Project 

See  1996-1997  Projects 

See  1996-1997  Projects 

Construction  Documents  95%  Complete 

See  1996-1997  Projects 

Contract  Awarded  (2/97);  Pending  Certification 

Master  Plan  Developed 
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1994-1995  Renovation  Projects 


Status  or  Percent  (%)  Completed 


Athletic  Field  Rehabilitation 
Bernal  Heights  PG  Play  Area 
Bleachers,  renovation  City-wide 
Eureka  Valley  Center  Expansion 
GGP  10th  Ave.  &  Fulton  Play  Area 
Hazardous  Materials  Abatement 
Irrigation  Renovation 
Jackson  Playground  Play  Area 
King  Pool  Roof 
McKinley  Square  Play  Area 
Mountain  Lake  Park 
Natural  Areas  Management  Plan 
Precita  Park  (West  End) 
Randall  Museum  Master  Plan 
Rolph  Nicol  Minipark 
Security  Lighting  -  City-wide 
Silver  Terrace  Bleachers 
Stern  Grove  Erosion  Benches 
Stem  Grove  Erosion  Control 


Underway/Ongoing 

See  1996-1997  Projects 

Kezar,  Bayview,  Oceanview  Completed 

See  1995-1996  Projects 

Bids  Due  4/16/97 

Ongoing 

In-house  Projects,  Ongoing 

See  1995-1996  Projects 

As-Needed  Architect  Assigned;  Under  Design 

See  1995-96  Projects 

Contract  Awarded  (2/97);  Pending  Certification 

Consultant  &  Dept.  Staff  Selection  Underway 

See  1996-1997  Projects 

Auditorium  Completed;  Pending  Exterior  Work 

In  Design  Development 

Ongoing 

Reallocated  to  Visitacion  Valley  Clubhouse 

Completed 

Completed 


1993-1994  Renovation  Projects        Status  or  Percent  (%)  Completed 


Alioto  Mini  Park  Renovation 
Automatic  Irrigation 
Chinese  Playground 
Coronado  Playground 
Disabled  Access  Improvements 
Fencing 

Glen  Park  Tennis  Courts 
Hazardous  Materials  Abatement 
Herz  Playground 
Japan  Peace  Plaza 
Mountain  Lake  Park 
Natural  Areas  Management 
Potrero  Hill  Center 
Precita  Park  Playground 
Security  Lighting 
Silver  Terrace  Bleachers 
West  Portal  Playground 
West  Sunset  Playground 


Completed 
Ongoing 

Under  Construction,  March  1997 

Construction  Documents  95%  Complete 

Ongoing 

Ongoing 

Completed 

Ongoing 

Tennis  Court  Resurfacing  Pending 

Design  Complete 

See  1994-95  Projects 

Plan  Adopted;  Implementation  Ongoing 

Completed 

Completed 

Ongoing 

Reallocated  to  Visitacion  Valley  Clubhouse 

Completed 

Completed 
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1992-1993  Renovation  Projects        Status  or  Percent  (%)  Completed 


Alioto  Mini  Park 
Bernal  Heights  Gym 
Chinese  Playground 
Coronado  Playground 
GGP  Bandshell 
GGP  Panhandle  Playground 
Hayes  Valley  Restrooms 
Japan  Peace  Plaza 
Potrero  Hill  Center 
Randall  Museum 
West  Portal  Playground 
Visitacion  Valley  Clubhouse 


See  1993-94  Projects 
Completed 

See  1993-94  Projects 
See  1993-94  Projects 
Completed 

Play  Area  Completed  (1996);  Pending  Swings 

On  Hold 

See  Summary 

See  1993-94  Projects 

Auditorium  Completed 

Completed 

Design  &  Haz.  Materials  Study  Underway 


1991-1992  Renovation  Projects        Status  or  Percent  (%)  Completed 


Adam  Rogers  Park  Phase  III 
Balboa  Park  Lighting 
Balboa  Park  Restrooms 
Bayview  PG  &  Restrooms 
Brooks  Park  Landscaping 
Chinese  Playground 
Civic  Center  Playground  I 
Coffman  Pool  Entryway 
Coronado  Playground  design 
Cow  Hollow  Playground 
Excelsior  PG  Fieldhouse 
Garfield  Fieldhouse  Rehab. 
Glen  Canyon  Land  Mgmt.  Plan 
Glen  Canyon  Master  PNn 
Hayes  Valley  Playground  Rehab. 
Japan  Peace  Plaza 
Junipero  Serra  Clubhouse  Renov. 
King  Pool  Entryway 
Lang  Field  Lighting 
Mission  Pool  Entrance 
Mural  Barricade  Coit  Tower 
North  Beach  Playground  &  Pool 
Ocean  View  PG  Renovation 
Portable  Restrooms 
Randall  Museum  Lobby  Exhibits 


Contract  Awarded  (3/97),  Pending  Certification 

Reallocated  to  Field  Lighting 

Completed 

Completed 

Completed 

See  1993-94  Projects 

Completed 

Design  80%  Completed 

Design  Completed 

Completed 

Completed 

See  1995-96  Projects 

Completed 

Circulation  Workshops  Completed 
Completed 

See  1994-95  Projects 
Completed 
Under  Design 
Completed 
Under  Design 
Completed 

Pool  Construction  Study  Underway1 
Completed 

Installed  at  Franklin  Square 
In  Construction 


1  Geological  problems  at  the  pool  building  site  have  caused  a  major  subsidence  at  one  end  of  the  pool. 
While  many  solutions  have  been  explored,  including  building  a  new  pool  in  a  new  location,  the  current 
direction  is  to  build  a  new  pool  in  the  existing  location.  A  study  exploring  this  option  is  underway. 
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1991-1992  Renovation  Projects 
(Continued) 


Status  or  Percent  (%)  Completed 


Randall  Museum  Master  Plan 
Randall  Museum  Plan  &  Imprvmts. 
Rolph  Nicol  Park 
Upper  Noe  Bleachers 
Wawona  Clubhouse 


Completed 

Auditorium  Completed 
See  1994-1995  Projects 
Completed 

Design  Completed;  Out  to  Bid  Summer  1997 
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APPENDIX  C 

SAN  FRANCISCO  PARK  AND  OPEN  SPACE  PROGRAM 

1997-1998  Five  Year  Plan 

Adopted  December  3, 1996  by  the  Park  and  Open  Space  Advisory  Committee 

Proposition  E,  passed  by  the  voters  of  San  Francisco  in  November,  1988,  extended  the 
Park  and  Open  Space  Fund  for  fifteen  years  through  an  amendment  of  the  San 
Francisco  Charter.  The  text  of  that  Charter  amendment  is  reprinted  at  the  end  of  the 
Five  Year  Plan.  The  Charter  Amendment  requires  that  a  five  year  plan  be  developed 
for  the  Open  Space  Program  and  updated  annually.  The  proposed  five  year  plan  for 
expenditures  beginning  in  the  1997-98  fiscal  year,  adopted  by  the  Recreation  and  Park 
Commission  on  March  20,  1997  (Resolution  No.  9703-024),  as  follows: 

A.      GOALS  AND  OBJECTIVES 

1 .  Conform  to  the  Recreation  and  Open  Space  Element  of  the  City  Master 
Plan,  including  Policy  13  regarding  acquiring  and  managing  significant 
natural  resource  areas. 

2.  Shift  the  emphasis  of  expenditures  within  the  acquisition  and  development 
portion  of  the  Fund  away  from  acquisition  and  toward  development  of 
acquired  properties. 

3.  Implement  the  requirements  of  Title  24  of  the  California  Building  Code, 
provisions  of  the  Americans  with  Disabilities  Act,  and  Section  504  of  the 
Federal  Rehabilitation  Act  disability  access  standards. 

4.  Support  on-going  maintenance  programs  including  resurfacing,  lighting, 
roofing  and  reforestation. 

5.  Continue  support  for  the  After  School  Program. 

6.  Promote  water  conservation  and  the  development  of  low-maintenance, 
drought-tolerant  natural  plantings. 

7.  Reduce  long-term  maintenance  costs  of  Open  Space  funded  projects. 

8.  Encourage  the  expansion  of  a  reciprocating  use  agreement  with  San 
Francisco  Unified  School  District.  This  agreement  should  strive  to  utilize 
existing  facilities  rather  than  purchase  duplicative  properties. 

9.  When  funding  is  available  beyond  the  minimum  amounts  described  in  the 
fund  allocation  formula  set  forth  in  Section  16.107(d)  of  the  Charter  for 
renovation  projects,  increase  the  priority  of  renovation  projects. 

1 0.  Coordinate  with  Redevelopment  Agency  projects. 

1 1 .  Reduce  project  administrative  overhead  costs  by  either  reducing 
reliance  on  the  Department  of  Public  Works  (DPW)  or  by  examining 
existing  DPW  cost  allocations. 
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12.  Encourage  community  organizations  to  leverage  Park  and  Open  Space 
funds  by  obtaining  additional  funding  from  outside  sources  for  project 
completion. 

B.  REVENUES 

Open  Space  revenue  available  to  fund  expenditures  in  the  1997-98  fiscal  year  are 
projected  to  be  $15.7  million.  If  these  revenues  continue  at  the  same  level  for  the  next 
five  years  of  this  plan,  total  plan  revenues  would  be  $78.5  million.  Revenues  are  based 
upon  an  annual  tax  of  two  and  one-half  cents  ($0,025)  for  each  one  hundred  dollars 
($100)  assessed  valuation.  Current  funding  includes  over  $2  million  in  interest 
earnings;  however,  as  large  banked  projects  are  completed,  the  amount  of  interest 
earnings  may  be  reduced,  resulting  in  less  revenue. 

C.  ALLOCATION  FORMULA 

The  following  is  a  summary  of  the  allocation  formula  as  mandated  by  Proposition  E 
(Section  16.107(d)  of  the  San  Francisco  Charter). 

Not  more  than  40%  of  total  fund  for  maintenance  of  acquired  properties.  Of  the 
remainder: 

a.  20%  for  the  operation  of  the  After  School  Program. 

b.  At  least  40%  for  acquisition  and  development. 

c.  At  least  15%  for  renovation. 

d.  No  more  than  25%  for  administration,  programs  and  maintenance  of  new 
open  space  properties  and  renovated  open  space. 

In  addition  to  the  annual  Open  Space  revenues  from  the  property  tax  allocation 
specified  in  the  Charter,  one-time  revenues  may  become  available  due  to  reallocations, 
interest  earnings  or  special  deposits  into  the  Park  and  Open  Space  Fund.  Since  these 
one-time  revenues  are  not  recurring,  they  should  not  be  allocated  to  on-going 
maintenance,  administrative  or  program  costs.  The  Charter  allows  for  the  allocation  of 
such  revenues  to  specific  projects.  Pursuant  to  Charter  Section  16.107(d),  these  funds 
should  be  allocated  for  expenditure  on  specific  acquisition  and  development  projects  in 
future  years. 

The  Committee  does  not  intend  by  the  listing  of  projects  in  this  plan  to  limit  the 
Committee's  consideration  to  such  projects. 

D.  ACQUISITION  AND  DEVELOPMENT 

1.  Many  of  the  acquisition  and  development  projects  will  require  several 
years  to  fund  and  complete.  For  multi-year  projects,  estimated  additional 
costs  to  complete  are  as  follows: 
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Acquisition  Projects 

Previous  Years 

Cost  to 
Complete 

Athletic  Field  Acquisition  (Soccer  Fields) 

$  642  400 

Hvde/Turk  PG  (Tenderloin  Preschool) 

$1  000  000 

$  -0- 

Lessina/Sears  Lot 

$    100  000 

$  -0- 

Natural  Areas 

$7  423  163 

I  InknriVA/n^ 
ui  ir\i  iuwi  i 

North  Mission  Open  Space 

$  200,000 

Unknown3 

Sharon  Arts  Studio  Site 

$  775,000 

Unknown3 

South  of  Market  Park 

$6,000,000 

$  -0- 

Visitacion  Valley  Gym 

$  125,000 

$Unknown4 

Vending  implementation  of  agreement  with  SFUSD. 
'Acquisition  of  several  parcels  is  currently  being  negotiated  and  the  purchase  price  is  unknown. 
3Location  of  site  to  be  determined. 

4Location,  size  and  design  details  of  new  facility  to  be  determined. 


Development  Projects 

Prior  Years1 

Costto 
Complete 

23rt  and  Treat  Streets 

$1,500,000 

$  200,000 

Chinatown  Park 

$8,329,999 

$  -0- 

India  Basin  Park 

$1,760,000 

$1,000,000 

Lessing/Sears  Lot 

$  125,000 

$  250,000 

North  Beach  Pool  and  Recreation  Center 

$2,879,000 

$2,500,0002 

Regional  Trails 

$  210,000 

$  350,000 

Reservoir  Development  -  Sunset 

$  25,000 

$1,000,0003 

Richmond  Recreation  Center 

$5,262,000 

$  500,0004 

South  of  Market  Park 

$2,524,000 

$  -0- 

St.  Mary's  Square 

$1,800,000 

$1,600,0004 

Visitacion  Valley  Gym 

$  -0- 

$6,000,0005 

1The  funding  figures  from  previous  years  may  include  funds  allocated  for  the  acquisition  of  the 
site. 

2Cost  to  complete  based  on  proposal  to  build  a  new  facility.  Staff  is  investigating  the  feasibility 
of  renovating  the  existing  facility.  Preliminary  estimate  for  facility  renovation  assumes  that  only 
an  additional  $500,000  is  needed. 

3Some  development  costs  may  be  covered  by  Water  Facilities  Improvement  Bond. 
4This  figure  may  be  adjusted  once  construction  bids  are  received. 
5Location,  size  and  design  details  of  new  facility  to  be  determined. 

2.  Some  of  the  acquisition  and  development  projects  are  continuous  in 
nature  and  will  require  annual  commitments  of  funds.  These  projects  and 
their  previous  allocations  are  as  follows. 
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Project 

1996-97 

Projected  Costs 

Allocation 

Over  Five  Years 

Athletic  Fields  (Soccer  Fields) 

$  -0- 

$  750.0001 

Community  Garden  Development 

$  125,000 

$  625,000 

Natural  Areas,  Implementation 

$  -0- 

$  900.0002 

Neighborhood  Recreation  Programs: 

— 

— 

Tenderloin  Recreation  Center 

$  200,000 

$1,000,000 

McLaren  Day  Camp 

$  60,000 

$  300,000 

Chinese  Recreation  Center 

$  -0- 

$  400, 0003 

Transportation  Program:  Randall 

$  -0-  . 

$  100.0004 

Urban  Forestry 

$  275,000s 

$1,375,000 

Vending  implementation  of  agreement  with  SFUSD,  but  it  is  expected  that  approximately 
$150,000  per  year  will  be  needed. 

^here  are  adequate  funds  for  FY1 997-98.  In  future  years,  staff  will  recommend  $225,000  per 
year  to  cover  staff,  materials  and  supplies. 

3Facility  will  be  operational  in  FY98-99.  In  future  years,  staff  will  recommend  $100,000  per  year 
to  cover  program  costs. 

4There  are  adequate  funds  for  FY97-98.  In  future  years,  staff  will  recommend  $25,000  per  year 
to  cover  transportation  costs. 

Allocated  from  Open  Space  Planning  and  Administration  budget. 


E.  RENOVATION 

1.       On-Going  City-Wide 


Some  of  the  renovation  projects  are  continuous  and  will  require  annual 
funding.  These  projects  and  their  funding  levels  are  as  follows: 


Project 

FY1996-97 

Projected  Costs 

Allocation 

Over  Five  Years 

Automatic  Irrigation 

$  50,000 

$  250,000 

Facility  Access  Improvements 

$  50,000 

$  250,000 

Fencing 

$  75,000 

$  375,000 

Hazardous  Materials  Abatement 

$  50,000 

$  250,000 

Lighting 

$  59,848 

$  300,000 

2.       Facility  Renovation 


Many  of  the  renovation  projects  are  for  particular  facilities  and  can  be 
accomplished  with  funding  allocated  in  a  specific  program  year.  Selection 
criteria  for  these  projects  include  the  following: 

•   Neighborhoods  with  Demonstrated  High  Needs 
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•  Requests  from  the  Community 

•  Recommendations  from  Staff 

•  Existing  Recreational  Facilities  Available  in  Specific  Neighborhoods 

•  Prior  Open  Space  Allocations  to  Specific  Neighborhoods 

•  Condition  of  Existing  Facilities  and  Resources 

•  Accessibility  Needs  as  Required  by  the  Americans  with  Disabilities 

Act  and  Documented  in  the  Park  Accessibility  and  Feasibility 
Survey  Reports 

•  New  Safety  Standards  for  Playgrounds 


3.  Multi-Year  Projects 

Some  conceivable  renovation  projects  could  be  very  costly  and  might 
require  several  years  of  funding.  Other  projects  may  be  beyond  the  scope 
of  this  fund.  The  community  should  be  encouraged  to  raise  funds  from 
other  sources.  Examples  of  such  projects  might  be  seismic  and  other 
repairs  to  the  following  recreation  centers:  Portola,  Hamilton,  Chinese, 
Moscone,  Sunset,  Upper  Noe,  Eureka  Valley  and  Visitacion  Valley.  In  the 
case  of  Portola,  Hamilton  and  Chinese  Recreation  Centers,  preliminary 
surveys  indicate  that  replacement  of  these  centers  would  be  more  cost- 
effective  than  upgrading  the  existing  facilities. 

4.  Allocation  Adjustments 

Based  on  projected  program  revenues  for  1997-98  expenditures,  the 
minimum  amount  which  needs  to  be  allocated  to  renovation  projects  is 
$1,440,000.  A  similar  funding  level  over  a  five  year  period  would  total 
$7,200,000. 

F.       NEW  OPERATING  AND  MAINTENANCE  COSTS 


New  facilities  acquired,  developed  and  renovated  under  the  Park  and  Open  Space 
Program  will  have  on-going  operating  and  maintenance  costs.  The  projected  direct 
staffing  needs  for  the  projects  identified  in  this  plan  are  as  follows: 


i*mjy  -'-^~^t-p3Qj|j^y.t!cvrw^->^--?T 

-Gardener- 

Custodian 

-  Craft  s- 

Start  Date  ^ 

23*  and  Treat 

0.5 

1998-99 

Brooks  Park  Extension 

0.1 

1997-98 

Chinatown  Park 

0.5 

1.0 

0.5 

1998-99 

India  Basin 

0.5 

1997-98 

India  Basin  (additional) 

0.5 

1999-00 
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Continued 


Facility 

Gardener 

Custodian 

Craft 

Start  Date 

Lessing/Sears 

0.1 

1998-99 

North  Mission  Open  Space 

0.5 

1997-98 

Reservoir  Development 

0  5 

0  5  - 

2000-01 

Richmond  Recreation  Center 

0  5 

1  0 

0  5 

South  of  Market  Park 

1  0 

St.  Mary's  Square 

0.25 

0.25 

1998-99 

Structural  Maintenance 

0.5 

1997-98 

Structural  Maintenance 
(additional) 

I  .u 

1  QQR  QQ 

i  yyo-yy 

Structural  Maintenance 
(additional) 

0.5 

2000-01 

Washington-Hyde 

0.2 

1997-98 

Total 

5.15 

2.25 

3.5 

G.      PROJECT  OPTIONS 

The  following  is  an  alphabetical  list  of  projects  which  have  been  proposed  for  funding 
under  the  Open  Space  Program  and  which  will  be  considered  for  support. 

Acquisition  and  Development 


Priority"! 
(FY1997-98) 

Priority  2 
(FY1997-98) 

Prior  Projects  and  Mew  Proposals 
(Pending  Comrr.rttee  Action  tor  FY1997-98)1 

Athletic  Field 

Chinatown 

Bemal  Heights  Banks  -South  Slope  (New) 

Acq./Dev. 

Park 

Boeddeker  Recreation  Center  (New) 

Brooks  Park  Lease/Purchase(1) 

City  Attorney  (1) 

Civic  Center  Playground  II  (2) 

Community  Gardens  (1) 

Edgehill  Mountain  Open  Space  Extension  (New) 

Esprit  Park  (New) 

India  Basin  Park  (2) 

lnnes-3ra  Street  (2) 

Le  Conte  Avenue  Park  Development  (2) 

Lessing/Sears  Lot  (1) 

1A  number  in  parenthesis,  e.g.,  (1),  indicates  the  priority  given  to  the  project  in  the  Program  for  the 
previous  Fiscal  Year. 
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Acquisition  &  Development  (Continued) 


Priority  1 
(FY1997- 
98) 

Priority  2 
(FY1997- 
98) 

Prior  Projects  and  New  Proposals 
(Pending  Committee  Action  for  FY1997-98)1 

Natural  Areas:  (1)  Aqua  Vista  (Lot  29  in  AB  2798);  Bayview  Hill 
Slope;  Hawk  Hill  (Lot  27  in  AB  2336,  Lots  2-7  in  AB  2337,  Lots  12-13 
in  AB  2338  Lots  7-1 1  in  AB  2338  Lnte  13-17  in  AR  233RA  I  ntc  in 
AB  2338V  15m  Avenue  SteDS  (Lots  20-21  in  AB  1860A  and  i  nt  2  in  AR 
1861  A);  Palou  Phelps  (Lot1  in  AB  5329,  Lots  23-29  in  AB  5328,  Lots 
4-9  and  17-22  in  AB  5328,  Lots  1,  47-49,  and  52  in  AB  5336); 
O'Shaugnessy  Hollow 

Natural  Areas  -  Acquisition  of  Brotherhood  Way  (New) 

Natural  Areas  Management  Plan,  Implementation  of  (1) 

Neighborhood  Cultural  Centers  (New) 

North  Beach  Pool  and  Playground  (1) 

North  Mission  Open  Space  (1) 

Park  Patrol  (New) 

Real  Estate  Support  (1) 

Recreation  Programs:  Tenderloin  Recreation  Center  Staff  (1), 
Chinatown  Staff  (2)  and  McLaren  Day  Camp  (1),  Chinatown 
Kindergym  (New) 

Regional  Trails  Development  (2) 

Reservoir  Surface  Development:  Sunset  Reservoir  (1 ) 

Richmond  Recreation  Center  (1) 

Sanchez  and  21st  Streets  (2) 

St.  Mary's  Square  Rooftop  (1) 

Sharon  Art  Studio  -  new  site  (1 ) 

Shriners'  Hospital  (New) 

Skateboard  Park  (New) 

Soccer  Field  Acquisition  and  Development  (New) 

South  of  Market  Park  (1 ) 

Surplus  Property:  2475  Greenwich;  400  Campbell;  San  Bruno, 
Bayshore  &  Campbell;  1240  Valencia  (New) 

Tenderloin  Preschool  Playground  Site  (1) 

Transportation  Program:  Randall  Museum  (1),  Chinatown  (New) 

Tule  Elk  Park  (2) 

23?  and  Treat  Streets  (2) 

Visitacion  Valley  Parcel  (2) 

Visitacion  Valley  Gym  (1) 

Visitacion  Valley  -  Water  Dept  Parcels  Dev.  (New) 

1A  number  in  parenthesis,  e.g.,  (1),  indicates  the  priority  given  to  the  project  in  the  Program  for  the 
previous  Fiscal  Year. 


Renovation 


*v  Priority  1  (FY1 997-98) 

Priority  .2  (FY1997-98) 

Prior  Projects  and  New  _  j 
Proposals1 

Alamo  Square  Playground 

Alice  Chalmers  Piay  Area 

Alamo  Square  Geo-Tech.  Survey  j 
(New) 

Court  Resurfacing 

Bleachers,  City-wide 

Aptos  Play  Area  (2) 

Vending  Committee  Action  for  FY1 997-98. 
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Renovation  (Continued) 


rnoriiy  i  (ri  199/ -90/ 

PrinriKf  0  /PV1QQ7  Qfl\ 

rnoriiy  4m  ^rii99/-90j 

rrior  rrojects  ana  New 
Proposals1 

Garfield  Clubhouse 

Brooks  Park  Play  Area 

Athletic  Field  Rehab,  (2) 

Gilman  Play  Area 

Civic  Center  Playground  II 

Balboa  Lot  -  Courts  and  Court 
Lighting  (2) 

Golden  Gate  Park  - 
Panhandle  Playground 

Coffman  Pool  Rehab  -  south 
side 

Balboa  Park  Play  Area:  Renovate 
Restrooms  (2) 

Hazardous  Materials 
Abatement 

Eureka  Valley  Playground 
Fencing 

Balboa  Park:  New  Clubhouse, 
Restrooms  and  Changing  Rooms  at 
Ball  Diamonds  (2) 

Irrigation  Renovation 

Excelsior  Playground 

Balboa  Park  Stadium  Lighting  (2) 

Jackson  Play 
Area/Restrooms 

Franklin  Square  Playground 

Buena  Vista  Imgation  (New) 

Macaulay  Park  Play  Area 

Garfield  Basketball 

Campbell/Rutland  Mini  Park  (2) 

Rolph  Playground 

Golden  Gate  Park  Children's 
Playground  Design 

Disabled  Access  Improvements  (1) 

Visitacion  Valley  Playground 
Rehab:  Play  area,  field  rehab, 
new  multi/soccer  field, 
security  lighting,  trees, 
benches,  kiosks,  staffing, 
clubhouse  renovation 

Hayes  Valley  Clubhouse 

Dolores  Park  Clubhouse  Expansion 
(2) 

Helen  Wills  Playground 

Duboce  Park  Play  Area  (2) 

Hilltop  Park  Playground 

Eureka  Valley  Recreation 
Center/Playground  (2) 

Hunters  Point  Gym 

Fencing  (1) 

Joseph  Lee  Recreation 
Center 

Garfield  Clubhouse  (1) 

Junipero  Serra  Playground 

Garfield  Pool  (2) 

Lincoln  Park  Improvements: 
Play  area,  multi/soccer  field, 
tai  chi  area,  trail  access 

Gilman  Playground  Rehab.: 
Clubhouse,  courts,  fencing,  picnic 
area  (New) 

Little  Hollywood  Playground 

Glen  Park  Recreation  Center  (New) 

Merced  Heights  Playground 

Glen  Canyon  Master  Plan 
implementation  (2) 

Merced  Heights  Clubhouse 
Rehab 

Golden  Gate  Park  Panhandle 
Restoration  (New) 

Mini  Parks  Rehab. 

Herz  Playground  Play  Structures 
(2) 

Moscone  Playground 

Herz  Playground  Rehab:  Play 
Area,  Picnic  Area,  Clubhouse 
Expansion,  Field  Lights,  Courts, 
Kiosk  (New) 

Oceanview  Rec.  Ctr. 
Remodeling/Addition 

Hunters  Koint  riaygrouna  (z) 

Pine  Lake  Restoration 

King  Pool  Ventilation  (2) 

Potrero  Hill  Recreation 
Center  Playground 

Koshland  Play  Area  (1) 

1  Pending  Committee  Action  for  FY1 997-98. 
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Renovation  (Continued) 


i      Priority  1  (FY1 997-98) 

Priority  2  (FY1 997-98) 

Prior  Protects  and  New 
Proposals1 

Rochambeau  Playground 

Lead  Hazard  Risk  Assessments 
(New) 

Silver  Terrace 
Restrooms/Bleachers 

Stern  Grove  Erosion 

Mission  Dolores  Playground  (2) 

oui  ii  ly  oiuw  wvi  loci  voiui  y 

1  inhtina 

Mai  intain  I  sko  R octor^itir\n  Qti  iHw 
IVIUUI  ILdll  I  L_ar\t;  rvcblUldUUft  OlUUy 

UDDer  Noe  Plavoround 

w  w  wwl    I  *  v  v  I    lav  w  i  wUI  lU 

Neinhhorhoori  Park  Renovation 

1 1CN ■  IUUI  1  Iwww  1    Cll  i\  1  \CI  lUVuilUI  1 

Program 

Younablood  Coleman 
Flagpole 

Pier  98  Wetlands  (Npw) 

Pioneer  Park  Frosion  Control 

i   iwi  iwwi   1   Cll  r\  i_t  wwiui  i  wwl  in  wl  1  1  1 

Pool  Facilities  Renovation 

1    WUI    1    Mwl II llWw   I  Vvl  IvVQUUI  1 

Randall  Museum  -  ImDlement 

I  \OI                  1  ■  IU  WW  Ml  II        111  ll/lwl  1  Iwi  1 1 

Master  Plan/Observation  Deck  (1) 

Regional  Trails  -  Implement  Twin 
Peaks  Design  (2) 

Richmond  Playground  (New) 

Security  Lighting  (1) 

Seed  Program  (New) 

South  Park  Playground  (2) 

South  Park  Playground  -  Lighting 
Plan  (2) 

Wind  Tunnel  Park  (New) 

Vending  Committee  Action  for  FY1 997-98. 
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APPENDIX  D 

PROJECT  MANAGEMENT 

Money  for  Open  Space  funded  projects  becomes  available  in  the  fall  of  each  fiscal  year 
(usually  October).  At  this  time,  the  project  is  assigned  to  one  of  the  Project  Directors 
within  the  Recreation  and  Park  Department.  Since  it  is  often  the  case  that  many 
projects  come  on  line  at  one  time,  they  can  not  always  be  scheduled  immediately. 
Priorities  are  established  by  the  project  management  staff.  The  City  Charter  allows 
certain  smaller  scale  projects  to  be  done  "in-house"  by  the  Recreation  and  Park 
Department.  This  can  sometimes  shorten  the  time  it  takes  to  complete  a  project.  When 
a  larger  project  is  coordinated  through  the  Department  of  Public  Works  the  Charter  and 
other  administrative  codes  require  adherence  to  certain  procedures.  The  following  is  a 
list  of  the  various  procedures  that  are  usually  followed  in  project  management,  from  the 
initiation  to  the  conclusion  of  a  project.  The  notation  of  (RP)  or  (DPW)  indicates  the 
department  responsible  for  that  particular  item. 


1.  Establish  Program  (RP):  RP  defines  project  concept  and  program  goals; 
requests  DPW  to  provide  cost  estimate. 

2.  Prepare  Cost  Estimate  (DPW):  DPW  provides  RP  with  conceptual  cost  estimate 
and  brief  scope  of  work.  Conceptual  estimate  is  normally  accurate  to  ±  30%. 

3.  Obtain  Funds  (RP):  RP  reviews  environmental  clearances  required  and  obtains 
funds.  RP  notifies  DPW  to  issue  transfer  of  funds  request. 

4.  Establish  Priorities  (RP):  RP  establishes  project  priorities  and  assigns  Project 
Director. 

5.  Assign  Project  Manager  (DPW):  DPW  assigns  Project  Manager,  notifies  RP  and 
requests  revenue  transfer;  Project  Manager  prepares  job  order. 

6.  Transfer  Funds  (RP):  RP  transfers  project  funds  to  DPW.  DPW  begins  work 
upon  receipt  of  funds  Qob  order  number  is  assigned).  Project  Manager  notifies 
RP  of  receipt  of  funds  and  start  date. 

7.  Prepare  MOU  (DPW):  DPW  analyzes  the  site,  develops  project  scope  and 
prepares  schematic  plan;  prepares  memorandum  of  understanding  (MOU)  as  to 
scope,  schedule  and  budget;  and  requests  RP  staff  review. 

8.  MOU  Approved?  (RP):  If  Project  Director  signs  MOU,  go  to  Step  9;  if  not,  return 
to  Step  7. 

9.  Prepare  Preliminary  Plan  (DPW):  DPW  develops  preliminary  plan  and  requests 
RP  to  schedule  public  meeting. 
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10.  Community  Approval?  (RP):  RP  schedules  and  stages  public  meeting  for  input 
and/or  approval.  If  community  approves,  proceed  to  Step  13;  otherwise,  go  to 
Step  11. 

11.  Revise  Plan  (DPW):  DPW  revises  plan  as  required  and  requests  RP  staff 
review. 

12.  Plan  Approved?  (RP):  If  RP  Project  Director  approves,  go  to  Step  13;  otherwise 
return  to  Step  1 1 . 

13.  Environmental  Clearance  Required?  (RP):  If  required,  go  to  Step  11;  if  not,  go  to 
Step  18. 

14.  Apply  for  Environmental  Review  (RP):  DPW  applies  for  Environmental  Review. 
DPW  obtains  other  agency  permits  as  required.  Note:  Most  renovation  projects 
are  exempt  from  environmental  review. 

15.  Plan  Approved?  -  RP  Commission  (RP):  If  plan  is  approved,  RP  Project  Director 
sends  letter  to  DPW  Project  Manager;  go  to  Step  17;  otherwise,  go  to  Step  16. 

16.  Revise  Plan  (DPW):  DPW  revises  plan  as  required  (return  to  Step  13  and 
possibly  Step  12). 

17.  Phase  I  Arts  Commission  Review  Required?  (DPW):  If  not  required,  go  to  step 
20.  If  required  and  if  Arts  Commission  approves  Phase  I,  or  has  only  minor 
changes,  go  to  Step  18;  if  Arts  Commission  disapproves,  return  to  Step  16. 

18.  Phase  II  Arts  Commission  Review  Required?  (DPW):  If  required,  go  to  Step  19; 
otherwise,  go  to  Step  20. 

19.  Obtain  Phase  II  Arts  Commission  Approval  (DPW):  DPW  obtains  Phase  II  Arts 
Commission  approval. 

20.  Prepare  Contract  Documents  (DPW):  DPW  prepares  plans,  specifications  and 
cost  estimate;  requests  RP  staff  review. 

21 .  Design  Approved?  (RP):  If  RP  Project  Director  approves,  go  to  Step  23;  if  not, 
go  to  Step  22. 

22.  Revise  Plan  (DPW):  DPW  revises  plan  as  required  (return  to  Step  21). 

23.  Phase  III  Approved?  -  Arts  Commission  (DPW):  If  Arts  Commission  approves,  or 
has  only  minor  changes,  go  to  Step  24;  if  Arts  Commission  disapproves,  return 
to  Step  22. 
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24.  Prepare  Contract  (DPW):  DPW  prepares  final  plans,  specifications  and 
engineer's  estimate;  provides  plan  check  and  contract  review;  and  sends  final 
set  of  plans  and  specifications  to  RP. 

25.  Permits  Required?  (DPW):  If  required,  go  to  Step  26;  if  not,  go  to  Step  27. 

26.  Apply  for  Building/Construction  Permit  (DPW):  DPW  applies  for  permit. 

27.  Advertise  for  Bids  (DPW):  DPW  advertises  for  bids. 

28.  Is  Low  Bid  Equal  To  Or  Less  Than  Available  Funds?  (DPW):  DPW  receives  and 
analyzes  bids;  notifies  Project  Director;  if  low  bid  is  within  available  funds,  go  to 
Step  33,  otherwise,  go  to  Step  29. 

29.  Additional  Funds  Available?  (RP):  DPW  consults  with  RP  to  determine 
availability  of  additional  funds.  If  yes,  DPW  requests  RP  to  transfer  funds  and 
proceeds  to  Step  33;  if  not,  go  to  Step  30.  Reject  Bids  (DPW):  DPW  rejects  all 
bids;  PM  prepares  list  of  items,  with  costs  assigned,  which  could  be  deleted  from 
the  project;  and  requests  meeting  with  the  Project  Director. 

31 .  Establish  Priorities  (RP):  RP  conducts  staff  meeting  to  prioritize  list  submitted  by 
DPW.  RP  Project  Director  notifies  DPW. 

32.  Redesign  Project  (DPW):  DPW  redesigns  project/modifies  plans  in  accordance 
with  RP  suggestions  (return  to  Step  24). 

33.  Award  Contract  (DPW):  DPW  awards  contract.  Copy  of  award  notice  sent  to 
Project  Director. 

34.  Manage  Construction  (DPW):  PM  stages  preconstruction  conference;  manages 
construction;  obtains  inspections  services  from  Bureau  of  Building  Inspection 
(BBI),  when  applicable,  and  approves  change  orders. 

35.  Review  Progress  (DPW/RP):  PM/PD  conduct  periodic  on  site  meetings  to  review 
project  progress. 

36.  Pre-Maintenance  Inspection  Required?  (DPW):  PM  determines  if  inspection  is 
required.  If  yes,  go  to  Step  37;  otherwise,  go  to  Step  38. 

37.  Conduct  Pre-Maintenance  Inspection  (DPW/RP):  DPW/RP  conduct  pre- 
maintenance  inspection. 

38.  Conduct  Final  Inspection  (DPW/RP):  DPW/RP  conduct  final  inspection  to 
include  BBI  personnel.  DPW  provides  RP  with  all  warranties,  maintenance 
manuals,  operating  procedures,  etc.  DPW/RP  conduct  "punch  list"  inspection. 
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39.  Accept  Project  (RP):  RP  accepts  maintenance  responsibility  upon  satisfactory 
completion  of  "punch  list"  items. 

40.  Close  Project  (DPW):  DPW  closes  account,  provides  RP  with  as-built  plans, 
refunds  balances,  and  provides  project  report,  which  includes  project  costs  as 
well  as  DPW  charges. 
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APPENDIX  E 

TEXT  OF  CHARTER  SECTION  16.107 
OPEN  SPACE  ACQUISITION  AND  PARK  RENOVATION  FUND 

(a)  Establishment  Of  Fund.  There  is  hereby  established  the  Park  and  Open 
Space  Fund  ("Fund")  to  be  administered  by  the  Recreation  and  Park  Commission. 
Monies  in  the  Fund  shall  be  appropriated,  allocated,  transferred,  expended  or  used 
consistent  with,  and  to  implement,  the  "Recreation  and  Open  Space  Element  of  the 
General  Plan"  ("Plan")  and  the  "Programs  for  Implementation  of  the  Recreation  and 
Open  Space  Element  of  the  General  Plan"  ("Programs"),  as  provided  for  herein.  The 
Fund  shall  be  used  for  the  purposes  set  forth  in  subsection  (d)  below. 

(b)  Interagency  Cooperation.  Consistent  with  the  Plan  and  Programs,  lands 
currently  under  the  jurisdiction  of  any  City  agency  may  be  acquired  or  developed  with 
the  Fund  provided  for  herein.  The  Recreation  and  Park  Commission,  Port  Commission, 
Department  of  Public  Works,  Water  Department,  or  their  successors,  and  all  other  City 
agencies,  are  hereby  authorized  to  enter  into  contracts  appropriate  to  carry  out  the 
purposes  of  this  section.  Unless  approved  by  a  two-thirds  vote  of  the  Board  of 
Supervisors,  the  amount  paid  for  any  lands  purchased  or  acquired  in  fee  from  any  other 
public  agency  or  City  department  or  agency  shall  be  no  greater  than  the  most  recent 
selling  prices  for  such  lands. 

(c)  Annual  Tax.  There  is  hereby  imposed  for  a  period  of  15  years  starting 
with  the  fiscal  year  1990-91,  an  annual  tax  of  two  and  one-half  cents  ($0,025)  for  each 
one  hundred  dollars  ($100)  assessed  valuation.  Revenues  obtained  thereby  shall  be  in 
addition  to,  and  not  in  place  of  any  sums  normally  budgeted  for  the  Recreation  and 
Park  Department  and,  together  with  interest  earned  thereon,  shall  be  deposited  into  the 
Fund.  In  addition,  all  grants,  gifts  and  bequests  paid  to  the  City  and  County  for  open 
space  acquisition  and  park  renovation,  and  interest  earned  thereon,  unless  otherwise 
restricted,  shall  be  deposited  into  the  Fund.  Establishment  of  this  Fund  is  not  intended 
to  preclude  any  other  similar  programs  or  any  similar  use  of  funds  by  the  City  and 
County  or  any  department,  agency,  commission  or  instrumentality  thereof.  All  amounts 
paid  into  the  Fund  shall  be  maintained  by  the  Treasurer,  separate  and  apart  from  all 
other  City  and  County  funds,  and  shall  be  secured  by  his  or  her  official  bond. 

(d)  Use  and  Allocation  Of  The  Fund.  Each  year,  the  Recreation  and  Park 
Commission  and  City  Planning  Commission  shall  hold  at  least  one  joint  public  hearing 
at  which,  by  a  majority  of  each  commission  and  with  the  concurrence  of  the  Board  of 
Supervisors,  they  shall  adopt  a  budget  for  the  allocation  and  expenditure  of  the  Fund 
which  is  consistent  with  and  implements  the  Plan  and  Programs.  Not  more  than  40 
percent  of  the  Fund  may  be  allocated  for  maintenance  of  properties  acquired  pursuant 
to  this  section  between  its  enactment  in  1974  and  fiscal  year  1990-1991.  As  used 
herein,  "maintenance"  means  salaries  and  equipment  attributable  to  any  work  on  an 
existing  facility  or  on  real  property  which  does  not  result  in  a  physical  net  increase  in 
usable  square  footage,  use  or  programs,  implementation  of  the  community  gardens 
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policy  of  the  Plan,  implementation  of  the  urban  forestry  policy  set  forth  in  the  Plan,  and 
includes  the  sustained  maintenance  and  volunteer  coordination  program  mandated  in 
subsection  (f).  The  remainder  of  the  Fund  ("Remainder  of  the  Fund")  shall  be  allocated 
according  to  the  following  schedule: 

1.  Acquisition  And  Development.  At  least  40  percent  of  the 
Remainder  of  the  Fund  shall  be  allocated  for  the  acquisition  and  development  of 
real  property.  In  allocating  funds  between  acquisition  and  development,  it  shall 
be  the  policy  of  the  Recreation  and  Park  Department  particularly  to  pursue 
acquisition  at  the  beginning  of  the  15-year  program  created  by  this  section,  in 
order  to  take  full  advantage  of  short-term  opportunities  to  acquire  properties 
before  their  values  increase. 

As  used  herein,  "acquisition"  includes,  but  is  not  limited  to,  purchase, 
lease,  exchange,  eminent  domain,  permission  for  use  and  any  other  right, 
whether  revocable  or  not,  to  use  real  property,  or  any  interest  therein  or 
improvement  or  development  rights  thereon,  for  recreational  purposes;  provided 
that  notwithstanding  anything  herein  to  the  contrary,  no  acquisition  of  less  than 
fee  simple  title  may  be  for  a  term  of  less  than  ten  years. 

As  used  herein,  "development"  includes,  but  is  not  limited  to,  designing 
specific  parks  or  facilities  for  which  Monies  have  been  allocated  for  acquisition 
and  development  under  this  subsection,  establishment  of  trails,  implementation 
of  the  community  gardens  policy  of  the  Plan,  implementation  of  the  urban 
forestry  policy  set  forth  in  the  Plan,  and  establishment  and  funding  of 
recreational  programs  other  than  after  school  recreation  programs  in  high  need 
areas  as  defined  in  the  Plan;  provided  that  in  any  given  year  no  more  than  five 
percent  of  the  Remainder  of  the  Fund  may  be  used  for  such  recreational 
programs. 

2.  Renovation.  At  least  15  percent  of  the  Remainder  of  the  Fund  shsll 
be  allocated  for  renovation.  As  used  herein,  "renovation"  means  salaries  and 
equipment  attributable  to  any  work  on  any  existing  facility  or  real  property  under 
the  jurisdiction  of  the  Recreation  and  Park  Commission  which  results  in  a 
physical  net  increase  in  usable  square  footage,  use  or  programs. 

3.  Maintenance  And  Administration.  Up  to  25  percent  of  the 
Remainder  of  the  Fund  shall  be  allocated  for  maintenance  of  real  property  and 
recreational  facilities  acquired  pursuant  to  this  subsection  subsequent  to  1990- 
1991;  for  programs  other  than  those  specified  in  paragraph  (4)  of  this 
subsection;  and  for  administration  of  the  Fund.  Monies  allocated  pursuant  to  this 
subsection  may  be  used  for  the  maintenance  of  recreational  facilities  on  real 
property  under  the  jurisdiction  of  any  City  agency  that  has  made  it  available  for 
use  as  a  recreational  facility. 

As  used  herein,  "maintenance"  means  salaries  and  equipment  attributable 
to  any  work  on  any  existing  facility  or  on  real  property  which  does  not  result  in  a 

General  Manager's  Report  56 


Report  on  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997-1998 


physical  net  increase  in  usable  square  footage,  use  or  programs,  implementation 
of  the  community  gardens  policy  of  the  Plan,  implementation  of  the  urban 
forestry  policy  set  forth  in  the  Plan,  and  includes  a  sustained  maintenance  and 
volunteer  coordination  program. 

4.  After-School  Recreation  Programs.  Twenty  percent  of  the 
Remainder  of  the  Fund  shall  be  used  for  the  operation  of  after  school  recreation 
programs. 

5.  Banking  Of  Funds.  Monies  may  be  allocated  under  any  paragraph 
of  this  subsection  to  be  set  aside  for  expenditure  on  specifically  identified 
projects  in  future  years;  however,  such  monies  shall  not  count  against  any 
allocation  required  by  this  subsection.  If  such  monies  are  not  spent  on  the 
project  for  which  they  were  set  aside,  they  shall  be  returned  to  the  Fund  and  be 
reallocated  consistent  with  this  subsection. 

6.  Annual  Transfer  And  Adjustment  Of  Allocations.  In  any  given  year, 
15  percent  of  the  remainder  of  the  Fund  may  be  transferred  from  acquisition  and 
Development  to  Renovation,  if  such  transfer  is  necessary  to  take  advantage  of  a 
special,  one-time  renovation  opportunity  that  will  result  in  savings  which  would 
otherwise  not  be  possible.  In  any  given  year,  seven  and  one-half  percent  of  the 
Remainder  of  the  Fund  may  be  transferred  from  Renovation  to  Acquisition  and 
Development  if  such  transfer  is  necessary  to  take  advantage  of  a  special,  one- 
time Acquisition  or  Development  opportunity,  that  will  result  in  saving  which 
would  otherwise  not  be  possible.  However,  such  transfers  may  not  result  in  the 
inconsistency  of  any  five-year  average  of  allocations  for  either  Acquisition  and 
Development  or  Renovation  with  the  provisions  of  paragraphs  (a)  or  (b)  of  this 
subsection.  Any  adjustments  pursuant  to  this  paragraph,  and  their 
consequences  on  any  five-year  average  of  allocations,  must  be  included  in  the 
annual  report. 

7.  Five  Year  Renovation  And  Maintenance  Plans.  The  Park  and 
Open  Space  Advisory  Committee  shall  recommend,  and  the  Recreation  and 
Park  Commission  shall  adopt,  five-year  plans  for  Acquisition  and  Development, 
Renovation  and  Maintenance,  which  shall  implement  the  plan  and  programs,  and 
with  which  expenditures  under  this  subsection  shall  be  consistent.  These  plans 
shall  be  updated  annually,  except  that  they  should  not  be  amended  or  updated 
as  part  of  the  annual  budget  process. 

8.  Reversion  of  Uncommitted  Funds.  Notwithstanding  any  other 
provisions  of  this  section,  any  funds  set  aside  pursuant  to  this  subsection  that 
are  not  allocated  at  the  end  of  any  fiscal  year,  together  with  accrued  interest, 
shall  be  carried  forward  to  the  next  fiscal  year  and  shall  be  appropriated  by  the 
Board  of  Supervisors  of  any  of  the  purposes  enumerated  in  this  section. 

(e)     The  Planning  Commission  and  recreation  and  Park  Commission  shall  hold 
at  least  one  joint  public  hearing  annually  at  which  they  shall  receive  and  review  an 
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annual  report  from  the  General  Manager  of  the  Recreation  and  Park  Department  on  the 
implementation  of  this  section  and  the  acquisition,  development,  renovation  and 
maintenance  of  open  space  and  recreational  facilities,  and  the  funding  of  after-school 
and  other  recreation  programs  during  the  preceding  year. 

The  annual  report  shall,  at  a  minimum,  include  the  following  information: 

1 .  The  amount  of  monies  and  percentage  of  the  Fund  allocated  and 
spent  in  each  of  the  allocation  categories  set  forth  in  subsection  (d); 

2.  The  projects,  on  a  site-by-site  basis  that  were  undertaken  or  paid 
for,  in  part  or  in  whole,  with  monies  from  the  Fund; 

3.  For  each  project,  the  total  cost  and  percentage  of  the  total  cost  that 
was  spent  for  design,  construction  and  management;  and, 

4.  For  each  project,  the  time  between  the  date  funds  became 
available  and  the  date  the  project  was  completed,  or  if  not  completed,  the 
percentage  of  completion  at  the  time  of  the  report  and  the  anticipated  date  of 
completion. 

(f)  Sustained  Maintenance  And  Volunteer  Coordination  Program.  In  order  to 
better  fulfill  the  goals  and  purposes  of  the  Plans  and  Programs  and  of  this  section  by 
reducing  ongoing  and  future  maintenance  costs,  the  Recreation  and  Park  Department 
shall  use  monies  allocated  pursuant  to  paragraph  (3)  of  subsection  (d)  to: 

1 .  Prepare  written  guidelines  for  the  design  of  new  parks  and  open 
spaces  and  the  renovation  or  rehabilitation  of  existing  parks  and  open  spaces 
which  require  low  maintenance,  ecological  appropriateness  (i.e.  use  of  native 
species,  low  water  usage),  and  self-sustaining  landscapes  and  landscaping;  and 

2.  Establish  and  fund  an  office  of  volunteer  coordination  which  will 
organize,  train  and  coordinate  a  City-wide  volunteer  program  to  assist  City 
residents  and  gardeners  in  the  maintenance,  supervision  and  clean-up  of  parks, 
playgrounds  and  open  spaces. 

(g)  Park  and  Open  Space  Advisory  Committee.  The  Fund  shall  be 
administered  by  the  Recreation  and  Park  Commission  with  the  advice  of  the  Park  and 
Open  Space  Advisory  Committee.  As  part  of  the  allocation  process  for  the  first  year 
after  this  section  takes  effect,  the  Committee  and  the  Recreation  and  Park  Department 
shall  adopt  a  five-year  plan  for  allocation  of  the  Fund  in  compliance  with  subsection  (d). 
This  five  year  plan  shall  be  updated  for  another  year  during  each  subsequent  annual 
allocation  process. 

The  Committee  shall  consist  of  23  members,  each  appointed  to  a  two-year  term, 
as  follows: 
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1 .  One  member  appointed  by  the  Mayor; 

2.  One  member  appointed  by  each  Supervisor  and  approved  by  the 
Board  of  Supervisors;  and 

3.  A  second  member  appointed  by  each  Supervisor,  and  approved  by 
the  Board  of  Supervisors,  from  a  list  of  individuals  representing  citizens' 
organizations  which  have  as  a  major  goal  the  preservation  and  enhancement  of 
San  Francisco's  parks,  open  space  and  natural  environment;  persons  on  this  list 
shall  be  nominated  only  by  a  qualifying  organization. 

The  Committee  shall  choose  its  own  chair,  and  establish  its  own  rules  of  order. 
A  quorum  shall  be  a  majority  of  the  members  of  the  Committee. 

The  Committee  shall  hold  regularly  scheduled  meetings.  The  Committee  shall 
send  a  schedule  of  all  Committee  meetings  for  the  calendar  year  to  any  person  who  so 
requests  in  writing. 
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APPENDIX  F 


City  and  County  of  San  Francisco 
Recreation  and  Park  Department 

CAPITAL  PROJECTS  FUNDING  NEEDS 

ASSESSMENT 

December  1996 
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The  "Capital  Projects  Funding  Needs  Assessment"  report  identifies  funding  deficiencies 
for  capital  improvements.  Capital  improvement  projects  which  already  have  funding 
appropriated  are  not  identified  in  this  report.  In  addition,  Title  24  of  the  American  With 
Disabilities  Act  (ADA)  requires  universal  access  provisions  to  all  public  facilities. 
Access  upgrades  vary  from  site  to  site  and  have  not  been  determined  for  each  site 
Such  costs  are  not  included  in  this  report. 

Site- 

A  recreation  or  open  space  facility  under  the  jurisdiction  of  the  Recreation  and 
Park  Department  in  which  one  or  more  of  its  elements  is  in  need  of  renovation. 
Only  those  elements  identified  in  this  report  are  considered. 

Court  - 

Courts  (tennis,  basketball,  volleyball  or  other)  with  an  evaluation  rating  of  B3,  A4 
or  A5  as  per  the  Recreation  and  Park  Department's  "Court  Resurfacing  Guide"  is 
estimated  to  cost  $4,500  per  court  to  resurface.  This  does  not  include  the  costs 
for  more  extensive  resurfacing  projects  (such  as  requiring  a  new  base),  costs  for 
site  accessories  (such  as  nets,  posts,  benches,  drinking  fountains,  etc.)  or  for 
ADA  compliance. 

An  "*"  denotes  that  the  facility  contains  a  court(s)  with  an  "A"  (highest  priority) 
rating  on  the  Recreation  and  Park  Department's  court  resurfacing  guide.  Some 
sites  have  not  yet  been  evaluated  and  are  identified  with  a  "?". 

Fence  - 

Cost  estimate  is  based  on  typical  costs  to  replace  fencing  for  four  commonly 
fenced  areas.  The  typical  costs  are  as  follows: 

•  Courts  (Basketball,  tennis,  etc.)  -  2"  mesh  chain  link  fencing,  double 
galvanized,  10'  high,  @  $350/50  lineal  feet  (l.f.)  =  $2,000  per  court. 

•  Ball  fields  -  fencing  located  behind  diamond,  18'  high  behind  batters 
cage,  10'  high  on  side  fences.  Typical  costs:  $3,500.  Larger  projects 
requiring  surrounding  fencing  may  run  up  to  $20,000. 

•  Tot  lots  -  2"  mesh  chain  link  fencing,  double  galvanized,  4'  high,  @ 
$200/50  l.f.  =  $1,000 

•  Perimeter  fencing  -  2"  mesh  chain  link  fencing,  double  galvanized,  @ 
$350/50  l.f. 

An  "*"  denotes  that  the  facility  contains  fencing  with  an  "A"  (highest  priority)  rating 
on  the  Recreation  and  Park  Department's  fencing  renovation  list. 

Light  - 

Security  lighting  improvements  include  materials;  labor;  plans;  testing,  recording, 
clean-up  and  supervision;  and  utility  connection  charges. 
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Irrigation  - 

Irrigation  improvements  are  estimated  at  $0.47  per  square  foot.  For  example,  a 
project  to  install  an  automatic  irrigation  system  for  a  baseball  field  costs 
approximately  $300,000. 

The  Department  of  Public  Works  will  be  preparing  a  cost  estimate  for  each  site. 
For  the  purposes  of  this  report,  ratings  will  be  assigned  values  as  follows: 

•  Major  improvements  for  large  area,  such  as  a  baseball  field  - 
$300,000 

•  Major  improvements  for  small  area,  such  as  a  mini  park,  or 

•  minor  improvements  for  large  area,  such  as  a  baseball  field  - 
$100,000 

•  Small  scale  improvements  -  $10,000 

An  "*"  denotes  that  the  facility  contains  fencing  with  an  "A"  (highest  priority)  rating 
on  the  Recreation  and  Park  Department's  irrigation  renovation  list. 

Play  Area  - 

"A"  and  "B"  rated  existing  play  areas  in  need  of  renovation  (as  per  the  Recreation 
and  Park  Department's  "Playground  Evaluation  Report"  dated  October  1996) 
and  new  play  areas  are  each  assigned  a  value  of  $250,000,  the  average  cost  to 
construct  a  play  area.  UA"  rated  play  areas  are  designated  with  an  "*". 

Field  - 

Regulation-size  soccer  fields  and  non-regulation-size  soccer  fields  (for  youth 
leagues  and  practices),  which  are  in  need  of  improvements,  are  considered. 
Many  soccer  fields  also  double  as  softball  fields.  As  per  the  "Status  of 
Neighborhood  Parks  Soccer  Fields"  report  (dated  August  30,  1996),  needs  costs 
are  determined  as  follows: 

•  Field  in  poor  condition  would  typically  require  removal  of  existing  turf, 
soil  base  and  irrigation;  rough  grading  and  off-hauling  of  soil; 
installation  of  new  subsurface  drainage;  new  irrigation  system;  fine 
grading  and  soil  preparation;  and  new  sod.  Cost  is  estimated  at 
$4.50/square  foot.  Fields  in  poor  condition  are  noted  with  "*". 

•  Field  in  fair  condition  may  require  new  sod,  new  irrigation  system 
and/or  other  improvement(s).  Cost  determined  upon  improvements 
needed. 

•  Field  in  good  condition  may  require  minor  improvement,  if  any. 
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Report  on  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997-1998 


Building  - 

Refers  to  gyms,  clubhouses,  recreation  centers  and  pool  buildings,  many  of 
which  require  seismic  retrofit  improvements.  Restroom  projects  are  not  included 
in  this  category. 


Restroom  - 

Restroom  only. 

Miscellaneous  - 

Capital  improvements  which  do  not  fall  under  any  of  the  previous  categories. 

Use- 
Staffs  evaluation  of  the  site's  utilization  based  on  current  demands  on  existing 
facilities.  Recreation  programming  at  the  facility  may  contribute  to  greater  use. 
However,  use  potential  as  a  result  of  renovation  was  not  considered.  The  level 
of  use  might  be  evaluated  against  the  costs  for  improvements  in  the  prioritization 
of  capital  improvements.  Evaluation  is  determined  as  follows: 


1  -  very  high  use  3  -  moderate  use 

2  -  high  use  4  -  low  use 

Total  - 

Total  cost  of  improvements  for  a  facility.  Access  upgrades  vary  from  site  to  site 
and  have  not  been  determined  for  each  site.  Such  costs  are  not  included  in  this 
report. 
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B.  PLANNING  DEPARTMENT  REPORTS 


I.        GENERAL  PLAN  AMENDMENT 

Planning  Department  Case  No.  97.1 18M 
Staff  Report 

Attachments 

1 .  Maps  -  General  Plan  Amendment  sites 

2.  Planning  Code  Section  101.1  Findings 

3.  Environmental  Review 


II.        GENERAL  PLAN  REFERRAL 

Planning  Department  Case  No.  97.1 19R.  Staff 
Report  on  the  S.F.  Open  Space  Program  and 
Consideration  of  Adopting  the  Fiscal  Year  1 997- 
1998  Program 

Attachments 

1 .  Maps  -  A^nuisition  &  Development  sites 

2.  Planning  Code  Section  101.1  Findings 

3.  Environmental  Review 


PLANNING  DEPARTMENT 

City  and  County  of  San  Francisco      1660  Mission  Street      San  Francisco,  CA  94103-2414 

cEfi_£T7J»  PLANNING  COMMISSION  ADMINISTRATION  CURRENT  PLANNING/ZONING  LONG  RANGE  PLANNING 
(41b)  WB-M/B  FAX:  558-6409  FAX:  558-6426  FAX:  556-6409  FAX:  5S4M>42b 


MEMORANDUM 


TO: 

FROM: 

RE: 

HEARING  DATE: 
STAFF  CONTACT: 
REVIEWED  BY: 
DATE: 
ACTION 
REQUESTED: 


Members  of  the  Planning  Commission 
Gerald  G.  Green,  Director  of  Planning 
Case  No.  97.11 8M 

Proposal  to  Amend  the  Recreation  and  Open  Space  Element 
of  the  General  Plan 

May  1,1997 

Stephen  Shotland  558-6308 
Amit  Ghosh 
April  17,  1997 

Approval  of  CPC  Resolution  amending  the  Recreation  and  Open 
Space 

Element  of  the  General  Plan. 


In  order  to  approve  Case  No.  97.1 19R,  the  San  Francisco  Park  and  Open  Space  Program, 
Fiscal  Year  1997-1998  Program,  which  the  Planning  Commission  will  consider  on  May  1, 1997. 
Staff  recommends  that  the  Planning  Commission  first  act  on  Case  No.  97.1 18M,  and  amend  the 
Recreation  and  Open  Space  Element  of  the  General  Plan.  The  details  of  the  proposed  General 
Plan  Amendment  are  described  below. 

As  part  of  this  year's  Program,  there  is  a  proposal  to  acquire  two  sites  that  are  not  designated  as 
proposed  public  open  space  in  the  Recreation  and  Open  Space  Element  of  the  General  Plan.  In 
order  to  approve  the  San  Francisco  Park  and  Open  Space  Program  for  Fiscal  Year  1997-1998, 
the  Planning  Commission  must  first  consider  amending  the  General  Plan  to  so  designate  the 
two  sites.  A  vicinity  map  and  maps  of  the  two  sites  are  included  as  Attachment  1 .  Planning 
Code  Section  101.1  Findings  is  included  as  Attachment  2. 

The  remainder  of  the  staff  report  provides  information  about  the  two  sites  and  recommended 
Planning  Commission  action  on  Case  97.1 18M. 

The  two  sites  proposed  to  be  added  to  Map  4  of  the  Recreation  and  Open  Space  Element  under 
the  category  "Proposed  Open  Space,  Acquire  for  or  Convert  to  Public  Open  Space"  are 
described  below. 
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Report  on  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997  -  1998 


I.        Edgehill  Mountain  Open  Space  Extension 

The  proposal  is  to  acquire  additional  property  as  public  open  space  on  Edgehill  Mountain.  The 
proposed  site  includes  Lot  67  in  Assessor's  Block  2923,  and  Lots  10,  11,  12, 13,  and  21  in 
Assessor's  Block  2934.  If  acquired,  the  property  would  be  adjacent  to  and  would  enlarge  the 
existing  public  open  space  on  Edgehill  Mountain  [Lots  17,  40,  47,  48,  54  in  Assessor's  Block 
2923]. 

In  the  last  several  years,  a  number  of  lots  on  Edgehill  Mountain  have  been  developed  with 
residential  buildings  on  the  steeply  sloping  hillside.  This  year,  after  extensive  winter/spring 
rains,  there  was  a  landslide  in  the  vicinity  of  Knockash  Court,  northeast  of  the  proposed 
acquisition  site  on  Edgehill  Mountain. 

Subsequently,  Supervisor  Teng  introduced  legislation  to  the  Board  of  Supervisors  establishing 
the  "Edgehill  Mountain  Slope  Hazard  Area,"  and  calling  for  a  Moratorium  on  approving  Building 
Permit  applications  in  the  area  .  The  legislation  would  impose  interim  Zoning  Controls  to 
temporarily  prohibit  approval  of  permits  and  other  land  use  entitlements  for  property  in  the 
Edgehill  Mountain  Slope  Hazard  Area  for  four  months.  The  Board  of  Supervisors  will  consider 
the  proposed  legislation  in  April  or  May  of  this  year. 

A  number  of  interested  neighbors  requested  that  the  City  acquire  property  along  Kensington 
Way  and  Edgehill  Way  and  protect  it  as  public  open  space.  Some  of  the  property  is  adjacent  to 
the  existing  Edgehill  Mountain  open  space.  The  Acting  General  Manager  of  the  Recreation  and 
Park  Department  has  recommended  that  funds  be  set  aside  as  "seed  money"  to  encourage  the 
community  to  raise  funds  to  acquire  the  undeveloped  property. 

The  property  is  adjacent  to  the  Edgehill  Mountain  open  space,  acquired  under  the  initial  Open 
Space  Program  [Proposition  J].  If  acquired,  the  site  would  enlarge  the  existing  open  space, 
which  is  located  on  a  steeply  sloping  hillside.  Edgehill  Way  is  located  approximately  1 ,000  feet 
[0.2  mile]  northwest  of  Mount  Davidson  Park. 

Objective  2  Policy  7  calls  for  the  City  to  "Acquire  additional  open  space  for  public  use."  Policy  2 
under  the  same  Objective  discusses  the  value  of  open  space  that  is  used  for  slope  and  view 
protection.  In  order  to  find  acquisition  of  the  site  in  conformity  with  the  General  Plan,  staff 
recommends  that  the  Planning  Commission  consider  amending  Map  4,  the  "Citywide  Recreation 
and  Open  Space  Plan"  to  designate  the  site  as  "Proposed  Public  Open  Space,  Acquire  for  or 
Convert  to  Public  Open  Space." 


II.     Esprit  Park 

Esprit  park  is  located  on  the  eastern  side  of  Potrero  Hill,  between  Highway  280  and  Third 
Street.  The  park  is  Lot  2  in  Assessor's  Block  4061 ,  and  is  located  on  Minnesota  and  Indiana 
Streets  between  19th  and  20th  Streets.  The  site  is  in  an  M-2  ,  Heavy  Industrial  [District],  and  in 
a  50  -  X,  Height  [District].  The  surrounding  area  is  primarily  zoned  M-2,  but  has  several  RH-2, 
House,  Two-Family,  and  RH-3,  House  -Three-Family  [Districts].  Esprit  park  is  privately  owned. 


Pfanning  Department  Reports 


78 


Report  on  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  J  997  -  1998 


The  Esprit  Corporation  developed  the  park  for  its  employees,  working  in  surrounding  Esprit- 
owned  buildings,  but  the  park  has  always  been  open  to  and  used  by  the  public.  Over  the  years, 
the  park  has  enjoyed  increasing  usage  by  area  workers,  and  residents. 

This  area  of  the  City  is  not  served  by  any  city  owned  parks  or  open  space.  Map  2  of  the 
Recreation  and  Open  Space  Element,  "Public  Open  Space  Service  Areas,"  shows  that  the 
eastern  flank  of  Potrero  Hill  is  outside  of  the  service  areas  of  existing  public  parkland.  The 
closest  public  park,  Potrero  Hill  Rec  Center,  is  located  on  the  top  of  Potrero  Hill,  and  separated 
from  the  Potrero  Hill's  eastern  flank  by  Highway  280,  which  acts  as  a  physical  barrier  to  access. 

The  area  around  the  park  is  primarily  light  industrial  in  nature,  with  scattered  residentially  zoned 
areas.  Over  the  last  five  to  ten  years  additional  housing  has  been  developed  in  the  area, 
primarily  in  tho  form  of  live-work  projects.  !t  is  likely  that  this  trend  will  continue  and  the  area  will 
continue  to  support  a  growing  residential  population  as  some  of  the  industrially  zoned  land  is 
redeveloped  with  moderate  to  high  density  housing,  and  other  more  intensive  land  uses.  Since 
there  are  no  existing  public  parks  or  open  space  in  this  area,  and  since  live-work  projects  are  not 
required  to  provide  any  public  open  space,  Esprit  Park  has  become  an  important  open  space 
resource  to  area  residents  and  workers,  even  though  it  is  privately  owned.  Recently,  Esprit 
corporation  was  bought  out  by  a  holding  company.  The  new  owners  have  identified  the  Esprit 
Park  property  as  excess  to  their  corporate  needs,  and  have  decided  to  sell  it.  They  have 
indicated  that  they  would  consider  sale  of  the  park  to  the  City  below  market  value.  Concerned 
neighbors  have  requested  that  the  City  acquire  Esprit  Park  to  retain  the  open  space  resource, 
and  convert  it  to  a  public  park. 

Acquisition  of  Esprit  Park  would  permit  the  City  to  provide  a  significantly  sized  open  space 
[approximately  2  acres]  in  an  area  that  is  not  currently  served  by  a  public  parks.  Esprit  park  is 
already  developed  as  a  large  landscaped  park  so  that  development  funds  would  not  be  needed 
if  the  City  acquires  the  site. 

Given  the  potential  land  use  changes  on  the  eastern  side  of  Potrero  Hill  in  the  flatlands  from 
primarily  industrial  to  mixed  use/residential,  it  is  appropriate  for  the  City  to  consider  providing 
public  park  land  and  other  services  which  are  not  provided  in  the  area.  Acquisition  of  the  site 
would  be  consistent  with  Objective  2  Policy  7,  of  the  Recreation  and  Open  Space  Element, 
which  calls  for  the  City  to  "Acquire  additional  open  space  for  public  use."  Objective  4  Policy  6 
also  calls  for  the  City  to  "Assure  the  provision  of  adequate  public  open  space  to  serve  new 
residential  development."  Planning  staff  recommends  that  the  Planning  Commission  consider 
amending  Map  4  of  the  Recreation  and  Open  Space  Element  to  designate  Esprit  park,  as 
"Proposed  Public  Open  Space,  Acquire  for  or  Convert  to  Public  Open  Space."  The  City  could 
then  consider  using  Program  funds  to  assist  in  acquiring  the  property,  as  part  of  the  San 
Francisco  Park  and  Open  Space  Program. 


III.      Environmental  Review 

The  Department  determined  that  the  proposed  General  Plan  Amendment  is  Exempt  from 
Environmental  Review  under  Section  15061(b)(3)  of  State  Environmental  Review  Guidelines 
[General  Rule  Exclusion].  A  copy  is  included  in  Attachment  3. 
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IV.  STAFF  RECOMMENDATION 

The  General  Manager  of  the  Recreation  and  Park  Department,  having  considered  the  program 
recommendations  prepared  by  the  Park  and  Open  Space  Citizen's  Advisory-  Committee,  and 
having  made  several  changes  on  a  number  of  program  items,  recommends  that  the  Planning 
and  Recreation  and  Park  Commissions  adopt  the  San  Francisco  Park  and  Open  Space 
Program  for  Fiscal  Year  1997-1998. 

In  order  to  adopt  the  program  contained  in  the  San  Francisco  Park  and  Open  Space  Program  for 
Fiscal  Year  1997-1998,  the  Planning  Commission  must  find  the  program  in  conformity  with  the 
General  Plan.  In  order  to  do  so,  the  Planning  Commission  should  first  amend  Map  4  of  the 
Recreation  and  Open  Space  Element  of  the  City's  General  Plan,  as  described  in  this 
Memorandum. 

If  the  Commission  adopts  the  proposed  amendment,  acquisition  of  the  proposed  sites,  and  the 
San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997-1998  may  be  found  in 
conformity  with  the  General  Plan,  as  part  of  Case  No.  97.1 19R. 

V.  Attachments 

1 .  Attachment  1 

Vicinity  map  and  maps  showing  the  location 

of  the  2  sites  proposed  for  General  Plan  Amendment 

2.  Attachment  2 

Planning  Code  Section  101.1  Findings 

3.  Attachment  3 

Environmental  Review 
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San  Francisco  Planning  Department  Attachment  1 

Case  No.  97.1 18M 

Proposed  Amendment  of  Map  4  of  the  Recreation  and  Open  Space  Element 
of  the  General  Plan 


Recreation  and  Open  Space  Plan" 
to  the  category  "Proposed  Public 
Open  Space,  Acquire  for  or  Convert 
to  Public  Open  Space." 

a.  Edgehill  Mountain  Open  Space  Extension 

b.  Esprit  Park 

G:\MPtan\97118M.tatWayout3 
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Case  No.  97.1 18M 

Proposed  Amendment  of  Map  4  of  the  Recreation  and  Open  Space  Element 
of  the  General  Plan 
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Proposal  to  designate  site  as 
"Proposed  Public  Open  Space" 


Existing  Rec.  Park 
Department  Park  /  facility 


Edgehill  Mountain  Open 
Space  Extension 
AB  2923,  lot  67;  AB  2934, 
lots  10, 11, 12, 13,  21 
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Case  No.  97.11 8M 

Proposed  Amendment  of  Map  4  of  the  Recreation  and  Open  Space  Element 
of  the  General  Plan 


Existing  Rec.  Park 
Department  Park  /  facility 
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97.1 18M  Attachment  2 

Amendment  of  Recreation  and  Open  Space  Element 


SECTION  101.1  FINDINGS: 

The  proposed  General  Plan  Amendment  satisfies  the  eight  priority  policies  of  Section  101 .1  of 
the  Planning  Code  as  follows: 

1 .  Existing  neighborhood-serving  retail  uses  would  not  be  affected  by  the  project. 

2.  The  existing  housing  and  neighborhood  character  would  be  enhanced  by  addition 
of  public  open  space. 

3.  The  City's  supply  of  affordable  housing  would  not  be  affected  by  the  program.  If 
one  or  more  of  the  undeveloped  sites  is  acquired  as  public  open  space,  it  would 
not  in  future  be  developed  with  market  rate  or  affordable  housing. 

4.  Commuter  traffic,  mass  transit  and  neighborhood  parking  would  not  be  affected 
by  the  subject  proposal. 

5.  The  industrial  and  service  sectors  would  not  be  affected  by  the  subject  program. 

6.  The  project  would  not  adversely  affect  achieving  the  greatest  possible 
preparedness  against  injury  and  loss  of  life  in  an  earthquake. 

7.  Landmarks  and  historic  buildings  would  be  preserved. 

8.  The  program  would  result  in  increased  acreage  devoted  to  public  open  space 
and  park  land.  The  project  would  enhance  park  and  open  space  access  to 
sunlight  and  protection  of  vistas. 


97118m.doc 
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Attachment  3 


CERTIFICATE  OF  DETERMINATION 
OF  EXEMPTION/EXCLUSION  FROM  ENVIRONMENTAL  REVIEW 


Project  Title:  97.1 18E:  Amendments  to  the  Recreation  and  Park  Open  Space  Element  of  the  Genera)  Plan 

Location:  Various  sites  in  San  Francisco  (See  Description)  

City  and  County:  San  Francisco  

Description  of  Nature  and  Purpose  of  Project: 

1.  Edgehill  Mountain  Open  Space  Extension:  Amend  Map  4,  "Citywide  Recreation  and  Open  Space 
Plan,"  to  designate  the  following  properties  as  "Proposed  Public  Open  Space":  Lot  67  in  Assessor's 
Block  2923,  and  Lots  10,  1 1, 12, 13  and  21  in  Assessor's  Block  2934,  along  Kensington  Way  from 
Ulloa  to  Vasquez  extending  up  to,  and  around,  Edgehill  Way. 

2.  Esprit  Park:  Amend  Map  4,  "Citywide  Recreation  and  Open  Space  Plan,"  to  designate  the  following 
property  as  "Proposed  Public  Open  Space":  Lot  2  in  Assessor's  Block  4061,  at  Minnesota  Street 
between  19th  and  20th  Streets. 

Name  of  Person.  Board.  Commission  or  Department  Proposing  to  Carry  Out  Project: 
City  Planning  Commission 

EXEMPT  STATUS:  (Check  One) 

X  General  Rule  Exclusion  (State  Guidelines,  Section  1 506 1  (b)(3)). 


The  proposal  is  to  amend  the  Recreation  and  Open  Space  Element  of  the  General  Plan  by  adding  the  sites 
described  above  to  the  category  of  "Proposed  Open  Space,  Acquire  for  or  Convert  to  Public  Open  Space." 
Map  4  in  the  Open  Space  Element  would  be  revised  to  reflect  these  changes.  Amendments  to  the  General 
Plan  are  activities  that  are  not  exempt  from  review  under  the  California  Environmental  Quality  Act 
(CEQA).  However,  in  this  instance,  the  underlying  activities  that  would  be  permitted  by  the  subject 
amendments  otherwise  would  be  exempt  from  environmental  review  as  described  below . 


Steve  Shotland 
Sponsor 
Bulletin  Board 
M.D.F. 

Exemption/Exclusion  File 

G:\WP5  l\CATEX\GREOSPLA.WPD 
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REMARKS: 


(continued  on  reverse  side) 


Contact  Person:  Diane  Wong 


Telephone:  558-6322 


The  proposed  amendments  to  the  General  Plan  adding  sites  to  Map  4  would  themselves  have  negligible 
physical  environmental  impacts.  The  underlying  activities  which  the  amendments  would  promote  - 
creation  of  park  space  -  would  preclude  the  development  of  the  affected  lots  with  other  land  uses  and 
would  create  public  open  space  subject  to  generally  low-intensity  recreational  use.  But  for  the  necessary 
amendment  to  the  General  Plan,  acquisition  and  creation  of  public  parks  by  the  Recreation  and  Park 
Department  generally  would  be  exempt  under  one  or  more  of  the  following  Classes:  4(b),  8,  16,  and  25. 

The  activities  that  would  be  permitted  by  the  proposed  amendments  to  the  General  Plan  are  projects  which 
would  have  minimal  physical  impacts  on  the  environment  and  would  be  exempt  from  environmental 
review  under  the  classes  cited  if  the  General  Plan  amendments  were  not  required.  Therefore,  it  can  be  seen 
with  certainty  that  the  proposed  project  could  not  have  a  significant  effect  on  the  environment. 
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PLANNING  DEPARTMENT 

City  and  County  of  San  Francisco     1660  Mission  Street      San  Francisco,  CA  94103-2414 

.....  ccac-i-TO      PLANNING  COMMISSION      ADMINISTRATION     CURRENT  PLANNING /ZONING     LONG  RANGE  PLANNING 
MB-M/O  FAX:  558-6409  FAX-  553-6426  FAX-  558-6409  FAX;  558-*>-12t> 


MEMORANDUM 


TO: 

FROM: 

RE: 

HEARING 
DATE: 

STAFF  CONTACT: 

REVIEWED  BY: 

DATE: 

ACTION 
REQUESTED: 


RELATED 
CASE: 


Members  of  the  City  Planning  Commission 
Gerald  Green,  Director  of  Planning 
Case  No.  97.1 19R 

San  Francisco  Park  and  Open  Space  Program, 
Fiscal  Year  1997-1998 

Joint  Hearing  with  the  Recreation  and  Park  Commission 
May  1,1997 

Stephen  Shotland  (415)  558-6308 
Amit  Ghosh 
April  17,  1997 

Approval  of  CPC  Resolution  which  will: 

1 .  Find  the  SF  Park  and  Open  Space  Program  in  conformity 
with  the  General  Plan  (Subsequent  to  amending  the 
General  Plan  -  Case  No.  97.1 18M,  considered  separately 
(see  below) 

2.  Adopt  the  San  Francisco  Park  and  Open  Space  Program, 
Fiscal  Year  1997-1998  and  Program  Budget 

Case  No.  97.1 18M.  Amendment  of  Recreation  and  Open  Space 
Element  of  the  General  Plan.  Amending  Map  4  of  the  Recreation 
and  Open  Space  Element  to  designate  acquisition  of  two  sites 
proposed  for  acquisition  as  part  of  San  Francisco  Park  and  Open 
Space  Program,  Fiscal  Year  1997-1998  -  [Esprit  Park  and 
Edgehill  Mountain  Open  Space  Extension]  -  as  "Proposed  Public 
Open  Space." 


97119R.doc 
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Page  2 

This  year,  two  sites  proposed  for  acquisition.  Acquisition  of  the  properties  and  provision  for 
improved  recreation  opportunities  in  these  neighborhoods  would  be  consistent  with  the  intent  of 
the  Recreation  and  Open  Space  Element,  but  the  sites  are  not  designated  for  acquisition  in  Map 
4  of  the  Recreation  and  Open  Space  Element  of  the  General  Plan.  Because  of  this,  staff 
recommends  that  the  Planning  Commission  amend  Map  4  of  the  Element,  the  "Citywide 
Recreation  and  Open  Space  Plan"  to  so  designate  the  sites,  prior  to  acting  on  Case  97.1 19R. 

A  copy  of  the  City  Charter  Section  on  Proposition  E  is  included  in  another  section  of  the  San 
Francisco  Park  and  Open  Space  Program,  FY  1997-1998  Report. 

For  Fiscal  Year  1997-1998,  the  Program  provides  approximately  $15,700,000  in  funding.  This 
year,  the  funds  will  be  augmented  by  $1,295,343.  The  additional  funds  were  allocated  to 
projects  in  earlier  years  of  the  program  and  not  expended.  The  funds  are  proposed  to  be 
reallocated  to  projects  in  this  year's  Program.  The  additional  funds  will  be  reallocated  within  the 
same  funding  category  to  which  they  were  allocated  initially.  For  example,  funds  reallocated 
from  unexpended  Acquisition  and  Development  category  projects,  would  be  allocated  to 
Acquisition  and  Development  Projects  this  year.  The  total  funds  available  this  year  are 
$16,995,343. 

Proposition  E.  mandates  allocation  of  the  fund  in  five  categories.  The  Prop  E  mandate,  and  the 
proposed  allocation  of  the  fund  for  the  1997-1998  Program  is  shown  below  by  category: 


Category  of  Fund 

Percentage  of 
Fund  Mandated 
by  Proposition  E 

Allocated 
1997-1998 

Percent 
of  Fund 

Reprogramme 
d  Funds  from 
Previous  years 

Total  Funds 
Available 
1997-1998 

A.   Proposition  J.  Maintenance 
(acquired  under  Proposition  J.) 

Up  to  40% 

6,080,000 

3873% 

0 

6,080,000 

THE  FOLLOWING  FIGURES  APPLY  TO  THE  REMAINDER  OF  THE  ANNUAL  ALLOCATION  OF  FUNDS1 

B.  After  School  Program 

20% 

$  1,924,000 

20.00% 

$  0 

$  1,924.000 

C  Acquisition  &  Development 

At  Least  40% 

3,848.000 

40.00% 

987,000 

4,835,000 

D.  Renovation 

At  Least  15% 

2,585,000 

2C.37% 

308,343 

2,893,343 

E.  Administration/Maintenance 

Up  to  25% 

1.263,000 

13.13% 

0 

1.263,000 

Total 

$15,700,000 

100.00%* 

$1,295,343 

$16,995,343 

1See  summary  above  or  Appendix  E  for  an  explanation  of  the  allocation  formula  as  mandated  in 
Proposition  E. 

2Figures  in  shaded  area  are  the  percentage  of  the  remainder  of  the  Fund.  (The  Fund  remainder  is 
$15,700,000  or  the  Fund  total,  less  $6,080,000  for  Proposition  J  Maintenance,  leaving  a 
remainder  of  $9,620,000.) 
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I        GENERAL  PLAN  REFERRAL  INFORMATION 

The  remainder  of  the  staff  report  focuses  on  the  General  Plan  referral,  and  rebates  the  General 
Plan  policies  to  the  program  elements.  Given  the  Department's  limited  staff  resources,  the 
review  has  focused  on  the  Acquisition  &  Development  portion  of  the  Program.  The  proposed 
dollar  amounts  for  individual  program  elements  is  contained  in  the  General  Manager's  Report 
[Section  A  of  this  report.] 


Program  Element 
or  Site 

A.    AFTER  SCHOOL 
RECREATION 
PROGRAM 


B.  ACQUISITION 

&  DEVELOPMENT 


1 .    Athletic  Field 
Development 


2.  Balboa  Park 
Restroom 

3.  Boedekker  Park 
Center 


City  Attorney 
Support 

Community  * 
Gardens 


Recreation  &  Open  Space  Element, 


General  Plan  Policy,  Map,  etc. 


The  After  School  Recreation  Program  was  established  by  a 
Charter  Amendment  and  utilizes  Prop  E.  funds.  It  provides 
recreational  programs  for  children  throughout  the  City.  The 
program  utilizes  School  District  and  Recreation  and  Park 
Department  properties.  The  program  is  consistent  with  the  intent 
of  the  General  Plan,  to  provide  recreational  programs  for  people 
throughout  the  City,  and  to  make  better  use  of  existing  facilities. 

Maps  showing  the  location  of  specific  Acquisition  and 
Development  sites  are  shown  in  Attachment  1.  Items  with  no 
specific  sites  are  not  mapped. 

Development  of  athletic  fields  at  a  number  of  existing  Recreation 
and  Park  Department  properties.  Specific  sites  have  not  been 
identified.  Development  of  athletic  fields  is  consistent  with  the 
intent  and  implementation  of  the  Element. 

Funds  for  development  of  a  new  restroom  facility/changing  room. 


Funds  for  development  of  Boedekker  Park,  in  the  Tenderloin/ 

North  of  Market.  This  park  is  in  a  high  need  area,  and  work 

on  the  Recreation  facility  would  be  consistent  with  Neighborhood 

Policy  1 ,  "Make  better  use  of  existing  facilities." 

Continued  support  for  City  Attorney  involvement  in  acquisition  of 
properties. 

Provides  continued  funding  for  community  gardens  throughout 
the  City.  Consistent  with  Citywide  Policy  No.  12,  "Expand 
community  Garden  opportunities  throughout  the  City." 


As  passed,  Proposition  "E"  permits  Development  funds  to  be  used  for  a  number  of  uses,  including: 
"...establishment  of  trails,  implementation  of  the  community  gardens  policy  in  the  Plan,  implementation  of  the 
urban  forestry  policy  set  forth  in  the  Plan,  and  establishment  and  funding  of  recreational  programs  other  than 
after  school  recreation  programs  in  high  need  areas  as  defined  in  the  Plan,  provided  that  in  any  given  year  no 
more  than  five  percent  (5%)  of  the  Remainder  of  the  Fund  may  be.used  for  such  recreation  programs." 
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Program  Element 
or  Site 

ACQUISITION 

DEVELOPMENT 

(Cont.) 

6.     Edgehill  Mountain 
Open  Space 
Extension 
[Seed  Project] 


7.     Esprit  Park 
AB  4061 ,  lot  2 


Lessing/Sears 
AB7160,  lot  1 


9. 


Natural  Areas 
Acquisition 


Recreation  &  Open  Space  Element 


General  Plan  Policy,  Map,  etc. 


Providing  seed  money  to  encourage  the  community  to  do 
fund  raising  to  acquire  property  on  Kensington  Way  and 
Edgehill  Way  [A.B.  2923,  Lot  67,  and  A.B.  2934,  Lots  10,  1 1 , 
12, 13,  21].  Acquisition  of  this  property  would  enlarge  the 
existing  Edgehill  Mountain  public  open  space. 

Note:  Acquisition  of  this  property  requires  a  General  Plan 
Amendment  which  will  be  considered  separately  in  Case 
97.11 8M. 

Providing  seed  money  to  encourage  the  community  to  raise 
funds  to  acquire  this  privately  owned  park  developed  by  Esprit 
Corporation  in  the  1 970's.  Located  on  Minnesota  Street  between 
19th  and  20th  Streets,  the  park  is  approximately  2.2  acres  [80,000 
sq.  ft.]  in  size.  Acquisition  of  the  property  would  be  generally 
consistent  with  Citywide  Policy  7,  "Acquire  additional  open  space 
for  public  use."  Note:  Acquisition  of  this  property  would  require  a 
General  Plan  Amendment,  to  designate  the  site  as  "Proposed 
Public  Open  Space."  This  will  be  considered  separately  in  Case 
97.1 18M 

Note:  Acquisition  of  this  property  requires  a  General  Plan 
Amendment  which  will  be  considered  separately  in  Case 
97.1 18M. 

Continued  funding  for  acquisition/development  of  one  lot  adjacent 
to  an  existing  Recreation  and  Park  Dept.  minipark  in  the  Excelsior- 
Cayuga  District.  Funds  would  be  used  to  develop  a  design  for  the 
site.  Note:  The  CPC  amended  the  Recreation  and  Open  Space 
Element  in  CPC  Res.  13676,  designating  this  site  as  proposed 
public  open  space,  Case  No.  94. 1 18M.] 

Banking  funds  for  acquisition  of  Significant  Natural  Area  sites 
designated  in  earlier  Commission  action.  Sites  designated  as 
"Significant  Natural  Areas"  in  earlier  Commission  actions  include 
Hawk  Hill,  Aquavista,  the  Fifteenth  Avenue  site,  and  Palou  - 
Phelps.  Banked  funds  have  been  used  to  acquire  O'Shaughnessy 
Hollow,  and  portions  of  Bayview  Hill  and  the  Hawk  Hill  site. 
Acquisition  of  these  sites,  designated  in  earlier  years,  would  be 
consistent  with  Objective  2  Policy  13,  "Preserve  and  protect 
significant  natural  resource  areas." 
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Program  Element              Recreation  &  Open  Space  Element, 
or  Site  General  Plan  Policy.  Map,  etc.  

ACQUISITION 

DEVELOPMENT 

(Cont.) 


10.    Natural  Areas  Plan 
Implementation 


1 1 .    North  Mission 
Open  Space 


12.  Randall  Museum 


1 3.  Real  Estate  Support 


Ongoing  funding  for  protection,  management  and  preservation 
of  park  lands  having  significant  natural  resources,  as  directed  by 
the  Significant  Natural  Resources  Management  Plan,  adopted  by 
the  Recreation  and  Park  Commission.  This  program  implements 
Citywide  Policy  13  on  "Significant  Natural  Areas." 

Proposal  is  to  continue  banking  funds  to  acquire  a  park  in  the 
North  Mission  neighborhood.  The  Mission  is  designated  as  a 
"High  Need  Area,"  and  the  North  Mission  is  in  a  portion  of  the 
Mission  that  has  a  very  small  amount  of  open  space.  No  specific 
site  has  been  designated  at  this  time  for  acquisition,  although  the 
Trust  for  Public  Land  has  identified  potential  sites  in  the  target 
area.  This  is  in  conformity  with  Neighborhood  Policy  4,  and  Maps 
4  and  9,  as  well  as  Citywide  Policy  7  "Acquire  additional  open 
space  for  public  use." 

Note:  If/when  a  specific  site  is  designated,  the  Recreation  and 
Park  Department  would  request  the  Planning  Commission  to 
consider  a  General  Plan  Amendment  to  designate  the  site  as 
"Proposed  Public  Open  Space." 

Implementation  of  the  Master  Plan,  redevelopment  of  a  portion  of 
the  s>iie  from  parking  to  an  Environmental  learning  garden.  This 
project  is  listed  under  Acquisition  and  Development,  as  it  would 
change  land  use  to  a  recreational  use.  Consistent  with  Objective  4 
Policy  1 ,  "Make  better  use  of  existing  facilities." 

Continuing  Support  for  Real  Estate  Department  involvement  in 
acquisition  of  properties. 
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Program  Element 
or  Site 


ACQUISITION 
DEVELOPMENT  (Cont.) 


Recreation  &  Open  Space  Element. 


General  Plan  Policy.  Map,  etc. 


14.  Recreation  Programs* 

a.  Tenderloin  Rec 
Center  Staff  * 


b.  McLaren  Park* 
Day  Camp 


15.  Richmond  Center 
[AB  1415,  lot  4] 
18th  &  California 


This  would  fund  recreation  staff  in  the  Tenderloin  Recreation 
Center.  The  Tenderloin  neighborhood  is  designated  as  a  "High 
Need  Area"  in  Map  9,  the  "Neighborhood  Recreation  and  Open 
Space  Improvement  Priority  Plan"  of  the  Recreation  and  Open 
Space  Element  of  the  General  Plan. 

This  program  would  provide  funds  for  the  day  camp  programs 
in  Louis  Sutter  and  Herz  Playgrounds.  This  project  would  fund 
recreation  staffing.  This  program  is  intended  to  provide  day  camp 
opportunities  to  children  from  the  Visitacion  Valley  and  Excelsior 
Districts  surrounding  McLaren  Park,  but  it  would  also  be  open  to 
children  from  other  neighborhoods.  In  1996,  the  Planning 
Commission  amended  the  Recreation  Element  to  designate  this 
area  as  High  Need  Area,  based  on  changed  demographics.  [CPC 
Resolution  No.  14103,  Case  96.076M.  This  program  item  is 
consistent  with  Map  9,  and  the  intent  of  the  Recreation  and  Open 
Space  Element  of  the  General  Plan. 

This  would  provide  continued  funding  to  fully  fund  construction  of 
a  proposed  gymnasium/recreation  facility  in  the  Richmond  District. 
This  project  has  been  approved  in  previous  years  of  the  Program. 


As  passed,  Proposition  "E",  permits  Development  funds  to  be  used  for  a  number  of  uses,  including: 
'...establishment  of  trails,  implementation  of  the  community  gardens  policy  in  the  Plan,  implementation  of  the 
urban  forestry  policy  set  forth  in  the  Plan,  and  establishment  and  funding  of  recreational  programs  other  than 
after  school  recreation  programs  in  high  need  areas  as  defined  in  the  Plan,  provided  that  in  any  given  year  no 
more  than  five  percent  (5%)  of  the  Remainder  of  the  Fund  may  be  used  for  such  recreation  programs." 
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Program  Element  Recreation  &  Open  Space  Element, 

or  Site  General  Plan  Policy,  Map,  etc. 


ACQUISITION 
DEVELOPMENT  (Cont.) 

16.  Saint  Mary's  Continued  funding  for  Development  of  a  parking  garage  rooftop 
Square-Rooftop            adjacent  to  St.  Mary's  Square,  located  on  the  edge  of  Chinatown. 
[AB  258,  lot  3]             Would  improve  open  space  opportunities  in  the  Chinatown  area. 

The  roof  of  the  existing  garage  structure  is  immediately  adjacent  to 
St.  Mary's  Square  and  is  under  the  jurisdiction  of  the  Parking 
Authority.  The  project  is  in  conformity  with  Map  4  of  the 
Recreation  and  Open  Space  Element,  which  designates 
Chinatown  as  a  "High  Need  Area"  in  which  to:  "Provide  New  Open 
Space  in  the  General  Vicinity." 

17.  Sharon  Art  Center        Sharon  Art  Center  is  located  in  the  Sharon  Building  in 
Relocation,  banking       Golden  Gate  Park.  The  building  is  too  small  to  serve  the 

need  for  arts  related  classes  that  are  offered  and  the  City  is 
seeking  a  new,  larger  site  for  this  use.  [Another  recreational  use 
would  have  to  be  identified  for  the  Sharon  Building.]  Continued 
banking  for  this  project.  In  earlier  years  specific  sites  were 
identified  for  consideration,  and  later  rejected.  At  this  time,  no 
specific  site  has  been  selected.  Funds  would  be  banked  for 
acquisition  of  an  undesignated  site. 

Note:  If/when  a  specific  replacement  site  for  the  Sharon  Art 
Center  is  designated,  the  Recreation  and  Park  Department  would 
request  the  Planning  Commission  to  consider  a  General  Plan 
Amendment  to  designate  the  site  as  "Proposed  Public  Open 
Space." 

1 8.  Skateboard  Proposal  to  provide  funding  to  develop  a  skateboard  facility  in  an 

Park  existing  park,  or  at  a  new  site.  No  specific  location  has  been 

selected  at  this  time.  Concept  is  consistent  with  Objective  2, 
"Develop  and  Maintain  a  Diversified  and  Balanced  Citywide 
System  of  High  Quality  Public  Open  Space;"  and  Objective  4, 
"Provide  Opportunities  for  Recreation  and  the  Enjoyment  of  Open 
Space  in  Every  San  Francisco  Neighborhood."  The  project  is 
consistent  with  the  intent  of  the  Element  to  provide  a  variety  of 
recreational  opportunities  throughout  the  City. 
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Program  Element 
or  Site 


ACQUISITION 
DEVELOPMENT  (Cont.) 


Recreation  &  Open  Space  Element. 


General  Plan  Policy.  Map,  etc. 


19.  Transportation 
Program  * 
[Randall] 


20.      Urban  Forestry  * 


Program  to  provide  transportation  to  Randall  Museum:  Brings 
children  to  the  Randall  Museum,  primarily  from  high  need 
neighborhoods.  No  new  funds  are  required  this  fiscal  year.  The 
project  will  use  previously  banked/allocated  funds. 

Continuation  of  existing  program  to  remove  dead  and  dying  trees, 
manage  the  urban  forest  within  the  City's  park  system,  and  plant 
new  trees  in  City  parks.  This  program  is  consistent  with  Citywide 
Policy  9,  "Maintain  and  expand  the  urban  forest." 


21 .      Visitacion  Valley        Proposed  acquisition  of  Water  Department  parcels  in  the 

Parcels  -  Reis  Excelsior  District  for  park  and  community  garden  purposes. 

Tract  The  Visitacion  Valley  area  was  designated  as  a  "High  Need  Area" 

as  part  of  Case  96.076M  [CPC  Res.  No.  14103].  Acquisition  of 
open  space  in  this  area  would  also  be  consistent  with  Citywide 
Policy  7,  "Acquire  additional  open  space  for  public  use." 
However,  designating  specific  sites  for  acquisition  would  require 
an  amendment  to  the  General  Plan. 


Note:  If/when  one  or  more  specific  parcels  is  designated  for 
acquisition,  the  Recreation  and  Park  Department  should  request 
the  Planning  Commission  to  consider  a  General  Plan  Amendment 
to  designate  the  site(s)  as  "Proposed  Public  Open  Space." 


As  passed,  Proposition  *E",  permits  Development  funds  to  be  used  for  a  number  of  uses,  including: 
"...establishment  of  trails,  implementation  of  the  community  gardens  policy  in  the  Plan,  implementation  of  the 
urban  forestry  policy  set  forth  in  the  Plan,  and  establishment  and  funding  of  recreational  programs  other  than 
after  school  recreation  programs  in  high  need  areas  as  defined  in  the  Plan,  provided  that  in  any  given  year  no 
more  than  five  percent  (5%)  of  the  Remainder  of  the  Fund  may  be  used  for  such  recreation  programs." 
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Recreation  &  Open  Space  Element,  

General  Plan  Policy,  Map,  etc.  

Renovation  of  existing  Recreation  and  Park  Department 
properties  is  consistent  with  implementation  of  the  Element, 
and  in  particular,  with  Objective  4,  "Provide  opportunities  for 
recreation  and  the  enjoyment  of  open  space  in  every  San 
Francisco  Neighborhood,"  and  Policy  1 ,  "Make  better  use  of 
existing  facilities." 

For  information  about  specific  Renovation  Program  (C), 
Administration  and  Planning  (D),  and  Maintenance  Program  (E) 
elements,  refer  to  the  General  Manager's  Report,  which  includes 
specific  sites  and  dollar  amounts. 

D.  ADMINISTRATION       Administration  and  Planning  to  manage  the  program.  Within  this 
&  PLANNING  portion  of  the  Program,  note  that  $50,000  in  funding  has  been 

designated  for  Planning  Department  work  coordinating  Prop  E. 
open  space  Planning,  performing  up  to  two  Planning  Department 
Cases  [General  Plan  Referral  and  Amendment  Cases  for  the 
Program]  and  for  work  towards  revision  of  the  Recreation  and 
Open  Space  Element.  This  is  listed  under "  Services  of  Other 
Departments." 

E.  MAINTENANCE  OF      Maintenance  of  park  land  acquired  under  Propositions  "J",  and 
PREVIOUSLY  "E."  Maintenance  of  parkland  and  open  space  is  consistent  with 
ACQUIRED  implementation  of  the  Recreation  and  Open  Space  Element. 
OPEN  SPACE 


PROPOSITION  M  FINDINGS 

Planning  Code  Section  101.1  Findings  are  included  as  Attachment  2. 


Program  Element 
or  Site 

C.  RENOVATION 

Renovation  of 
Various  Parks 
and 

Open  Spaces 


ENVIRONMENTAL  REVIEW 

The  Department  determined  that  the  proposed  San  Francisco  Park  and  Open  Space  Program, 
Fiscal  Year  1997-1998  is  exempt  from  Environmental  Review  under  a  number  of  State 
Environmental  Review  Guidelines,  and  that  acquisition  of  the  Edgehill  Mountain  Open  Space 
Extension  and  Esprit  Park  are  exempt  under  Section  15061(b)(3)  of  State  Environmental  Review 
Guidelines  [General  Rule  Exclusion].  Environmental  Review  is  included  as  Attachment  3. 
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IV      PROPOSED  COMMISSION  ACTION 

Charter  Section  16.107,  which  established  the  Park  and  Open  Space  Fund,  requires  that  the 
monies  in  the  Fund  be  appropriated  and  allocated  consistent  with,  and  to  implement  the 
Recreation  and  Open  Space  Element  of  the  General  Plan,  and  the  Recreation  and  Open  Space 
Programs  Document. 

Staff  recommends  the  Commission  act  on  Case  97.1 18M  [Amendment  of  the  Recreation  and 
Open  Space  Element]  prior  to  taking  action  on  Case  97.1 19R,  finding  the  Program  in  conformity 
with  the  General  Plan,  and  adopting  the  Program  and  budget. 


V  ATTACHMENTS 

1 .  Attachment  1 

Vicinity  map  and  maps  showing  the  location 
of  specific  Acquisition  and  Development  sites. 

2.  Attachment  2 

Planning  Code  Section  101.1  Findings 

3.  Attachment  3 

Environmental  Review 


97.1 19R.dOC 
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San  Francisco  Park  &  Open  Space  Program,  FY  1 997-1 998 
Site  Proposed  for  Acquisition  &  Development  Funding 


8.  Acquisition  /  Development  site 
Lessing  /  Sears  lot 


Existing  Rec.  Park 
Department  Park  /  facility 


G:\Mapinfo\Mptan\Cparkmap\Layout4 


PJanning  Department  Reports 


105 


Report  on  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997-  1998 


San  Francisco  Park  &  Open  Space  Program,  FY  1997-1998 
Site  Proposed  for  Acquisition  &  Development  Funding 


1 1  •  North  Mission  Area 
Proposal  to  acquire 
a  park  site  in  area 


Existing  Rec.  Park 
Department  Park  /  facility 


G:\Mapinfo\Mplan\Cparkmap\Layout4 


Planning  Department  Reports  '  ^ 


Report  on  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997  -  1998 


San  Francisco  Planning  Department 





en 


i»»  — 1 

CP 


Mm 


Proposed  for  Acquisition/ 
Development  Funding 


Existing  Rec.  Park 
Department  Park  /  facility 


- 

12. 
19. 


Randall  Museum 

Development  Project 

Transportation 
Program 


G:\Mapinfo\Mplan\Cparkmap\Layout4 


Planning  Department  Reports 


107 


Report  on  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997-  1998 


San  Francisco  Park  &  Open  Space  Program,  FY  1997-1998 
Site  Proposed  for  Acquisition  &  Development  Funding 


Jefferson  Squarj 


i  ■ 


Margaret 


o 

iff* 


iff 


ss&Si*  


— MaCaulay 

i       _  ~"\ 

T           \  \  

Tenberl(Hn_____JL 
^CWWreifipCJr- 

\  ^ — \ 

©osfeeke^ 
Park\_j3 

—IP*  \ 

* — " — '  l 

\ 

\ — ~~Oiyi£_^  [r 
A — ~~^tnter  \ 

— SileT v  \ 

-V — Pikza^J 

14a.  Tenderloin  Rec.  Center 
Recreation  Programming 


Existing  Rec.  Park 
Department  Park  /  facility 


G:\Mapinfo\Mplan\Cparkmap\Layout4 


Planning  Department  Reports 


108 


Report  on  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997  •  1998 


San  Francisco  Park  &  Open  Space  Program,  FY  1997-1998 
Site  Proposed  for  Acquisition  &  Development  Funding 


Herz  PG 


Existing  Rec.  Park 
Department  Park  /  facility 


G:\Mapinfo\Mplan\Cparkmap\Layout4 


Planning  Department  Reports 


109 


Report  on  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997-  1998 


San  Francisco  Park  &  Open  Space  Program,  FY  1997-1998 
Site  Proposed  for  Acquisition  &  Development  Funding 
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San  Francisco  Park  &  Open  Space  Program,  FY  1997-1998 
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97.1 19R  Attachment  2 

San  Francisco  Park  and  Open  Space  Program, 
Fiscal  Year  1997-1998 


SECTION  101.1  FINDINGS: 


The  Proposed  program  satisfies  the  eight  priority  policies  of  Section  101.1  of  the  Planning  Code 
as  follows: 


1 .  The  project  would  have  no  adverse  effect  on  neighborhood  serving  retail  uses  or 
opportunities  for  employment  in  or  ownership  of  such  businesses. 

2.  The  project  would  have  no  adverse  effect  on  the  City's  housing  stock  or  on 
neighborhood  character. 

3.  The  City's  supply  of  affordable  housing  would  not  be  affected  by  the  program.  If 
one  or  more  of  the  undeveloped  sites  is  acquired  as  public  open  space,  it  would 
not  in  future  be  developed  with  market  rate  or  affordable  housing. 

4.  The  project  would  not  result  in  commuter  traffic  impeding  Muni  transit  service  or 
overburdening  the  streets  or  neighborhood  parking. 

5.  The  project  would  not  adversely  affect  the  industrial  or  service  sectors  or  future 
opportunities  for  resident  employment  or  ownership  in  these  sectors. 

6.  The  project  would  not  affect  the  City's  ability  to  achieve  the  greatest  possible 
preparedness  to  protect  against  injury  and  loss  of  life  in  an  earthquake.  Any  new 
construction  or  structural  renovation  of  recreational  facilities  would  conform  with 
all  current  requirements  of  the  Universal  Building  Code,  including  those 
requirements  pei  laining  to  seismic  safety. 

7.  The  project  would  have  no  effect  on  landmarks  or  historic  buildings. 

8.  The  project  would  have  no  adverse  effect  on  parks  and  open  space  or  their 
access  to  sunlight  and  vistas.  By  acquiring  and  developing  additional  public  open 
space,  renovating  existing  recreation  and  park  facilities,  and  maintaining  the 
City's  parks  and  public  open  space,  the  Program  would  have  a  beneficial  effect 
on  the  City's  Parks  and  public  open  space 
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Attachment  3 

PLANNING  DEPARTMENT 

City  and  County  of  San  Francisco     1660  Mission  Street     San  Francisco,  CA  94103-2414 

141  i\  «ft_M78      PLANNING  COMMISSION     ADMINISTRATION     CURRENT  PLANNINC/ZOMSC     LONG  RANCE  fLANVLNC 
FAXS3»*409  FAX  SM-MJ*  FAX  SU-M09  FAX3U-M2£ 


March  7, 1997 


Ernie  Prindle 

Assistant  General  Manager/Administration 
Recreation  and  Park  Department 
McLaren  Lodge,  Golden  Gate  Park 
Fell  and  Stanyan  Streets 
San  Francisco,  CA  94117 


RE:      Environmental  Review  of  the  1997-1998  San  Francisco  Park  and  Open  Space  Program 
Budget 

Dear  Mr.  Prindle: 


I  have  reviewed  the  San  Francisco  1997-1998  Park  and  Open  Space  Program  Budget  items  in  your 
letter  of  February  6,  1997  and  have  determined  that  all  proposed  budget  items  are  exempt  from 
environmental  review  under  the  guidelines  of  the  California  Environmental  Quality  Act  (CEQA), 
effective  January  1984,  except  for  those  items  which  require  amendments  to  the  Recreation  and 
Open  Space  Element  of  the  San  Francisco  General  Plan.  The  environmental  review  of  those  items 
will  be  covered  separately  in  case  number  97.1 18E.  The  items  covered  in  97.1 1 8E  and  in  this 
letter  constitute  all  of  the  elements  of  the  proposed  Park  and  Open  Space  Program  Budget  items 
that  are  to  be  assessed  for  conformity  with  the  General  Plan  in  the  Planning  Department's  case 
number  97. 119R. 

The  following  budget  items  are  presented  under  the  various  sections  and  classes  of  the  State 
CEQA  Guidelines,  which  mostly  parallels  the  program  sequence  in  your  letter. 


Class  1  •  State  Guidelines,  Section  15301.  Interior  and  exterior  alteration  for  repair,  maintenance 
or  minor  alteration  of  existing  structures,  facilities,  or  topographical  features,  involving  negligible 
or  no  expansion  of  use  beyond  that  previously  existing;  Class  1(a).  interior  or  exterior  alterations, 
applies  to  the  following  items: 

•  Alamo  Square  -  children's  play  area  renovation  [PREV.  CAT.  EX.] 

•  Campbell-Rutland  Mini  Park  -  park  renovation  (children's  play  area,  community  gardens, 
other  site  improvements) 

•  Duboce  Park  -  children's  play  area  renovation 

•  Eureka  Valley  Recreation  Center  -  interior  remodel  [PREV.  CAT.  EX.  for  design  under  Class 

•  Gilman  Playground  -  children's  play  area  renovation  [PREV.  CAT.  EX.] 

•  Glen  Park  Master  Plan  Improvements  -  implement  circulation  improvements  [PREV.  CAT. 
EX.  This  project  would  also  have  an  exempt  status  under  Classes  l(c)(2, 3, 5, 7, 9, 10  and 
15),  1(d),  4(b),  8, 11  and  11(b).] 

•  Golden  Gate  Park,  Panhandle  Playground  •  children's  play  area  (swings  and  entry) 

•  Koshland  Park  -  park  renovation  [PREV.  CAT.  EX.] 
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•  Mission  Dolores  Park  -  children's  play  area  renovation 

•  Pioneer  Park  -  park  renovation  and  erosion  control  [PREV.  CAT.  EX.] 

•  Rolph  Playground  -  children's  play  area  renovation  [PREV.  CAT.  EX.] 

•  Sargeant  John  Macaulay  Mini  Park  -  park  renovation  (children's  play  area)  [PREV.  CAT. 
EX.]  " 

•  Security  Lighting  -  various  locations  [PREV.  CAT.  EX.] 

•  Visitacion  Valley  Playground  -  children's  play  area  renovation  [PREV.  CAT.  EX.] 

Class  1(d),  restoration  or  rehabilitation  of  deteriorated  or  damaged  structures,  facilities  or 
mechanical  equipment  to  meet  current  standards  of  public  health  and  safety,  unless  it  is 
determined  that  the  damage  was  substantial  and  resulted  from  an  environmental  hazard  such  as 
earthquake,  landslide  or  flood: 

•  Court  Resurfacing  and  Disability  Access  -  various  locations 

•  Disabled  Access  -  upgrade  of  facilities  to  meet  current  disabled  access  codes  at  various  • 
locations  [PREV.  CAT.  EX.] 

•  Fencing  -  various  locations  [PREV.  CAT.  EX.] 

•  Garfield  Playground  and  Pool  -  renovation  of  the  clubhouse  [PREV.  CAT.  EX.  for  design 
under  Class  6] 

•  Glen  Park  Recreation  Center  -  disabled  access  improvements  to  the  building  (entry  and 
restrooms) 

•  Glen  Park  Recreation  Center  -  banking  funds  toward  renovation  of  the  existing  facility 
including  seismic/structural,  electrical,  mechanical  upgrades,  and  interior  renovation  to  expand 
programs  and  use 

•  Hazardous  Materials  Abatement  -  testing  and  removal  of  asbestos,  lead  and  other  hazardous 
materials  at  various  facilities  [PREV.  CAT.  EX.] 

•  Jackson  Playground  -  renovation  of  existing  restrooms  (disabled  access)  [PREV.  CAT.  EX.] 
King  Pool  -  renovation  of  roof  and  entry,  provide  disabled  access,  general  repair  and 
rehabilitation  of  the  building  and  pool  [PREV.  CAT,  EX.  for  roof  repair] 

•  Neighborhood  Park  Building  Rehabilitation  -  renovation  of  clubhouses  and  other  buildings  at 
various  locations  to  meet  current  codes,  including  disabled  access  requirements. 

•  North  Beach  Playground  and  Pool  (banking).  [PREV.  CAT.  EX.  As  noted  previously  by 
OER  staff  in  their  review  of  the  Open  Space  Program  FY1 990-91,  this  exemption  covers  work 
that  is  required  to  restore  normal  operations  of  the  existing  pool.  Should  it  be  found  that  the 
pool  requires  reconstruction  or  relocation  within  the  park  due  to  environmental  factors  such  as 
geotechnical  conditions,  or  if  a  new  pool  facility  would  have  a  larger  service  capacity,  such 
projects  would  be  subject  to  further  environmental  review.] 

•  Pool  Liners  -  new  plaster  liners  for  Garfield  and  Hamilton  Pools 

•  Randall  Museum  -  Master  Plan  improvements,  including  new  entry  with  disabled  access 
[PREV.  CAT.  EX.] 

•  Visitacion  Valley  Clubhouse  -  renovation  [PREV.  CAT.  EX.] 

Class  1(h).  maintenance  of  existing  landscaping,  native  growth  and  water  supply  reservoirs 
(excluding  the  use  of  economic  poisons,  as  defined  in  Division  7,  Chapter  2,  California 
Agricultural  Code): 

•  Community  Gardens  -  City-wide  [PREV.  CAT.  EX.] 
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•  Natural  Areas  Management/Implementation  (primarily  invasive  weed  control  City-wide) 
[PREV.  CAT.  EX.] 

Class  4.  State  Guidelines  Section  15304,  minor  public  or  private  alterations  in  the  condition  of 
land,  water,  and/or  vegetation  which  do  not  involve  removal  of  mature,  scenic  trees  except  for 
forestry  and  agricultural  purposes;  Class  4(b).  State  Guidelines  Section  15304(b)  pertains  to  new 
gardening  or  landscaping  projects: 

•  Community  Gardens  -  Development  of  new  sites  (Corona  Heights/Randall  Museum  and  States 
Street  Playground) 

•  India  Basin  Shoreline  Park  -  Phase  II  and  HI  —  further  development  of  the  park.  Development 
of  the  shoreline  park  was  evaluated  in  Negative  Declaration,  Case  No.  92.503E 

•  Irrigation  Systems  -  renovation  of  existing  systems  and  installation  of  new  systems  at  various 
locations  [PREV.  CAT.  EX.] 

•  Lessing  Sean  Lot  (development  of  a  park  to  enlarge  an  existing  mini  park  [PREV.  CAT.  EX. 
for  design] 

•  Randall  Museum  -  Environmental  Learning  Garden  and  Center  [PREV.  CAT.  EX.] 

•  Richmond  Recreation  Center  (Sutro  Annex  bounded  by  18th  and  19*  Avenues,  California  and 
Clement  Streets)  [PREV.  CAT.  EX.]  This  project  was  evaluated  in  Case  No.  88.691EV  and  a 
Negative  Declaration  was  published. 

St.  Mary's  Square  Rooftop  -  development  of  additional  open  space  on  the  adjacent  existing 
parking  garage  rooftop.  (Acquisition  was  exempted  under  Case  88.043R-)  [PREV.  CAT. 
EX.] 

•  Urban  Forestry  -  Ongoing  neighborhood  reforestation  [PREV.  CAT.  EX.] 

Class  6,  State  Guidelines  15306.  Basic  data  collection,  research,  experimental  management,  and 
resource  evaluation  activities  which  do  not  result  in  a  serious  or  major  disturbance  to  an 
environmental  resource.  These  may  be  strictly  for  information  gathering  purposes,  or  as  part  of  a 
study  leading  to  an  action  which  a  public  agency  has  not.yet  approved,  adopted,  or  funded: 

•  Alamo  Square  Playground  -  geohydrological  study 

Class  8,  State  Guidelines,  Section  15308.  Actions  by  Regulatory  Agencies  [Recreation  and  Park 
Department]  to  assure  the  maintenance,  restoration,  enhancement  and  protection  of  the 
environment,  applies  to  the  following.  (Note:  This  recognizes  that  further  environmental  review 
may  be  necessary  for  items  involving  banking  funds  for  future  acquisition  when  actual  sites  are 
identified  for  consideration): 

•  Athletic  Field  Development  •  Banking  funds  for  future  acquisitions  and/or  development 
Currently,  the  focus  of  this  project  is  on  obtaining  and  developing  a  site  in  the  Mission  District 
adjacent  to  a  planned  new  high  school,  John  O'ConnelL  Additional  funds  are  expected  to  be 
used  for  a  lease  agreement  with  the  School  District  for  up  to  8  additional  sites.  [PREV.  CAT. 
EX.] 

•  Boeddeker  Park  Recreation  Center  -  Banking  funds  toward  development  of  indoor  recreation 
center. 

•  North  Mission  Open  Space  -  Banking  funds  for  future  acquisition;  several  sites  under 
consideration  at  this  time.  [PREV.  CAT.  EX.] 

•  Reservoir  Development  -  Banking  funds  for  future  development  of  athletic  fields  on  existing 
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water  reservoirs).  [PREV.  CAT.  EX.] 

•  Sharon  Art  Center  -  Banking  funds  for  a  site  at  an  undetermined  location.  [PREV.  CAT.  EX.] 

Please  note  that  several  projects  listed  above  (Athletic  Field  Development,  Sharon  Art  Center, 
and  South  of  Market  Park)  were  deemed  categorically  exempt  in  the  1995-1996  Program  for 
environmental  review  per  State  Guidelines  15061(b)(1)  and  15378(a)  with  a  notation  that 
these  projects  were  non-physical. 

•  Skateboard  Park  -  Development  of  site  for  skateboarding  on  existing  park  property  (location  to 
be  determined). 

•  Visitacion  Valley  -  Banking  funds  for  the  acquisition  and/or  development  of  one  or  more 
parcels  owned  by  the  Water  Department  known  as  the  Reis  Tract.  (One  or  more  of  the 
following  parcels  is  being  considered  for  acquisition  and/or  development  Lot  1  in  Assessor's 
Block  6201;  Lot  2  in  Assessor's  Block  6202;  Lot  4  in  Assessor's  Block  6208;  Lot  5  in 
Assessor's  Block  6235;  and  Lot  7  in  Assessor's  Block  6247.  If /when  specific  parcels  are 
designated  for  acquisition,  further  environmental  review  may  be  necessary). 

Class  11,  State  Guidelines  Section  15311.  Construction  or  placement  of  minor  structures 
accessory  to  (appurtenant  to)  existing  commercial,  industrial,  or  institutional  facilities. 

•  Balboa  Park  -  construct  restroom  and  locker  room  adjacent  to  existing  ball  diamonds 

•  Franklin  Square  -  construct  restroom  adjacent  to  existing  play  area  [PREV.  CAT.  EX.  for 
soccer  field  expansion] 

•  Herz  Playground  -  lighting  for  existing  basketball  court 

Class  22,  State  Guidelines  Section  15322.  Adoption,  alteration  or  termination  of  educational  or 
training  programs  which  involve  no  physical  alteration  in  the  area  affected  or  which  involve 
physical  changes  only  in  the  interior  of  existing  school  or  training  structures. 
• 

•  McLaren  Day  Camp  -  Located  at  Louis  Sutter  Playground  [PREV.  CAT.  EX.] 

•  Tenderloin  Recreation  Center  -  staffing  [PREV.  CAT.  EX.] 

•  Tule  Elk  Park  -  weekend  staffing 

•  Transportation  Program  -  Brings  children  from  high  need  neighborhoods  to  the  Randall 
Museum.  [PREV.  CAT.  EX.] 

Class  25.  State  Guidelines  Section  15325.  Transfers  of  ownership  of  interests  in  land  in  order  to 
preserve  open  space. 

•  Natural  Areas  Acquisition  -  Banking  funds  for  acquisition  of  the  following  sites:  Aqua  Vista 
Parcel  (Lot  29  in  Assessor's  Block  2798);  Bayview  Hill  (all  or  portions  of  Lots  29, 31-34, 38 
and  44  in  Assessor's  Block  4991);  15*  Avenue  Steps  (Lots  20-21  in  Assessor's  Block  1860A 
and  Lot  2  in  Assessor's  Block  1861  A);  Hawk  Hill  (Lots  2-7  in  Assessor's  Block  2337,  Lots 
13-17  in  Assessor's  Block  2338A,  and  Lots  4-13  in  Assessor's  Block  2338);  Palou 

•  Phelps  (Lot  1  in  Assessor's  Block  5329;  Lots  4-9  and  17-29  in  Assessor's  Block  5328  and 
Lots  1 , 47-49  and  52  m  Assessor* s  Block  5336).  [PREV.  CAT.  EX.] 

•  South  of  Market  Park  -  Site  at  7*/Harrison  Streets  to  be  acquired  in  FY1 996-97  and 
exchanged  for  Bessie  Carmichael  site.  Banking  funds  toward  development  of  park  at  Bessie 
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Carmichael  site.  [PREV.  CAT.  EX.  The  acquisition  and  development  of  a  park  at  this  site 
was  included  in  the  Environmental  Impact  Report  for  the  South  of  Market  Redevelopment 
Plan  Amendment,  certified  on  January  23, 1997.] 

Amendments  to  the  General  Plan  are  not  exempt  from  environmental  review.  Therefore,  the 
proposed  amendments  to  the  Open  Space  Element  to  add  these  sites  to  the  category  of  "Proposed 
Open  Space,  Acquire  for  or  Convert  to  Public  Open  Space"  is  evaluated  separately  in  case  number 
97.1 18E.  Should  those  amendments  be  approved,  subsequent  acquisition  of  these  sites  would  be 
exempt  under  Class  25.  The  banking  of  funds  to  acquire  and  maintain  these  sites  would  be 
exempt  under  Class  8. 

•  Edgehill  Mountain  Open  Spate  Extension  -  Acquisition  of  several  lots  along  Kensington  Way 
from  Ulloa  to  Vasquez  extending  up  to,  and  around,  Edgehill  Way;  Lot  67  in  Assessor's  Block 
2923,  and  Lots  10, 11, 12, 13  and  21  in  Assessor's  Block  2934. 

It  is  our  understanding  that  Lots  10A,  11, 12, 24, 25, 26,  27,  and  37  of  Assessor's  Block  2923 
are  no  longer  considered  for  acquisition. 

•  Esprit  Park  -  Acquisition  of  an  existing,  privately-owned  park  at  Minnesota  Street  (between 
19th  and  20th  Streets);  Lot  2  in  Assessor's  Block  4061. 


Should  you  have  any  questions  about  the  environmental  review  of  this  year's  Open  Space  budget, 
please  call  Diane  Wong  at  558-6322. 


Hillary[Gitelman. 
Environmental  Review  Officer 


Sincere! 


cc;  Exemption/Exclusion  Hie 
Steve  Shetland 
Deborah  Learner 
Joanne  Wilson 
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C.    COMMISSION  ACTIONS 


I.  PLANNING  COMMISSION  RESOLUTION 

Case  NO.  97.1 18M,  Amending  the  Recreation  and 
Open  Space  Element  of  the  General  Plan 

II.  PLANNING  COMMISSION  RESOLUTION, 
Case  No.  97.1 19R,  Finding  the  Program  in 
conformance  with  the  General  Plan  and  Adopting  the 
San  Francisco  Park  and  Open  Space  Program,  Fiscal 
Yearl  997-1 998 

III.  RECREATION  AND  PARK  COMMISSION 
RESOLUTION,  Adopting  the  San  Francisco  Park  and 
Open  Space  Program,  Fiscal  Year  1997  - 1998,  and 

the  Five  Year  Plan 


Report  on  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997  -  1998 


Case  No.  97.1 18M 

Amendment  of  Map  4,  the  "Citywide 
Recreation  and  Open  Space  Plan"  of  the 
Recreation  and  Open  Space  Element  of  the 
General  Plan 


SAN  FRANCISCO 
CITY  PLANNING  COMMISSION 
RESOLUTION  NO. 


WHEREAS,  Pursuant  to  the  San  Francisco  Charter  requirements  that  the  City  Planning 
Commission  adopt  and  maintain,  including  necessary  changes  therein,  a  General  Plan;  and 

WHEREAS,  Certain  portions  of  the  General  Plan  may  over  time  become  obsolete;  and 

WHEREAS,  The  Planning  Commission  adopted  the  Recreation  and  Open  Space 
Element  of  the  General  Plan  by  Resolution  No.  1 1067  on  July  9, 1987;  and 

WHEREAS,  The  Planning  Commission  amended  the  Recreation  and  Open  Space 
Element  of  the  General  Plan,  by  Resolution  No.  13149  on  August  15,  1991  to  add  Citywide 
Policy  #13,  which  states  "Prebe.ve  and  protect  significant  Natural  Areas,'  and 

WHEREAS,  The  Planning  Commission  amended  the  Recreation  and  Open  Space 
Element  of  the  General  Plan  adopting  Resolution  No.  1341 1  on  October  1 , 1992,  to  add  and 
revise  policies  on  regional  recreational  trails;  and 

WHEREAS,  The  Recreation  and  Open  Space  Element  of  the  Master  Plan  was  amended 
by  City  Planning  Commission  Resolution  No.  14103  on  April  26, 1996,  amending  Map  9,  the,  the 
"Neighborhood  Recreation  and  Open  Space  Improvement  Priority  Plan,"  designating  portions  of 
Visitacion  Valley  and  the  Excelsior  neighborhoods  around  McLaren  Park  as  a  "High  Need  area, 
due  to  changes  in  socioeconomic  and  demographic  conditions,  including  a  high  percentage  of 
persons  with  low  household  income,  a  high  percentage  of  children  under  5,  a  high  percentage 
of  children  6-1 3,  a  high  percentage  of  senior  citizens  [age  65  and  above],  and  a  high 
percentage  of  youth  14-20  [not  earlier  considered  in  the  Element];  and 
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Report  on  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997  -  1998 


CITY  PLANNING  COMMISSION 


Case  No.  97.11 8M 

Amendment  of  Map  4,  the  "Citywide 
Recreation  and  Open  Space  Plan"  of  the 
Recreation  and  Open  Space  Element  of  the 
General  Plan 

Resolution  No. 
Page  2 


WHEREAS,  The  electorate  of  San  Francisco  in  November  1988  revised  Charter  Section 
6.413  [now  Charter  Section  16.107]  establishing  the  San  Francisco  Park  and  Open  Space  Fund 
to  acquire  and  develop  additional  public  open  space,  as  well  as  to  renovate  and  maintain  it;  and 

WHEREAS,  Since  1987  many  of  the  sites  proposed  to  be  acquired  as  open  space  in 
Map  4,  the  "Citywide  Recreation  and  Open  Space  Plan"  have  been  or  are  in  the  process  of 
being  acquired  to  serve  the  needs  of  San  Francisco  residents;  and 

WHEREAS,  In  the  1997-1998  Program  year,  two  sites  have  been  proposed  for 
acquisition,  but  the  sites  are  not  designated  in  the  Recreation  and  Open  Space  Element  as 
"Proposed  Public  Open  Space"  in  Map  4,  the  "Citywide  Recreation  and  Open  Space  Plan;"  and 

WHEREAS,  The  two  sites,  listed  below  and  shown  in  EXHIBIT  A  are  proposed  to  be 
added  to  Map  4,  the  "Citywide  Recreation  and  Open  Space  Plan"  to  the  category  "Proposed 
Public  Open  Space,  Acquire  for  or  Convert  to  Public  Open  Space"  as  part  of  Case  97.1 18M: 

a.  Edgehill  Mountain  Open  Space  Extension, 

AB  2923,  Lot  67,  and  AB  2934,  Lots  10-13,  21; 

b.  Esprit  Park, 

AB  4061,  lot  2;  and 

WHEREAS,  The  proposed  General  Plan  amendment  and  the  acquisition  of  the  two  sites 
would  result  in  conversion  of  one  site  which  was  developed  as  a  privately  owned  park  [Esprit 
Park]  into  public  open  space,  and  enlargement  of  a  second  publicly  owned  open  space  [Edgehill 
Mountain  open  space]  and  would  protect  the  property  from  potential  development,  in  an  area 
that  has  been  subject  to  slope  instability;  and 
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Report  on  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997  -  1998 


CITY  PUNNING  COMMISSION  Case  No.  97.11 8M 

Amendment  of  Map  4,  the  "Citywide 
Recreation  and  Open  Space  Plan"  of  the 
Recreation  and  Open  Space  Element  of  the 
General  Plan 

Resolution  No. 
Page  3 


WHEREAS,  There  is  significant  support  in  the  Potrero  Hill  and  Edgehill  Mountain 
neighborhoods  on  the  proposed  amendment  of  Map  4,  the  "Citywide  Recreation  and  Open 
Space  Plan  to  designate  the  two  sites  for  acquisition  as  public  open  space,"  and 

WHEREAS,  On  balance,  the  proposed  amendments  are  consistent  with  the  eight  priority 
policies  of  Planning  Code  Section  101.1,  in  that: 

1 .  The  project  would  have  no  adverse  effect  on  neighborhood  serving  retail  uses  or 
opportunities  for  employment  in  or  ownership  of  such  businesses. 

2.  The  project  would  have  no  adverse  effect  on  the  City's  housing  stock  or  on 
neighborhood  character.  However,  if  the  sites  are  acquired  as  open  space,  they 
could  not  be  developed  with  housing. 

3.  The  project  would  have  no  adverse  effect  on  the  City's  supply  of  affordable 
housing. 

4.  The  project  would  not  result  in  commuter  traffic  impeding  Muni  transit  service  or 
overburdening  the  streets  or  neighborhood  parking. 

5.  '  The  project  would  not  adversely  affect  Li~.c  industrial  or  service  sectors  or  future 

opportunities  for  resident  employment  or  ownership  in  these  sectors. 

6.  The  project  would  not  adversely  affect  achieving  the  greatest  possible 
preparedness  against  injury  and  loss  of  life  in  an  earthquake.  Acquisition  of 
additional  property  on  Edgehill  Mountain  would  also  create  additional  public  open 
space  adjacent  to  existing  public  open  space,  and  reduce  the  potential  for 
landslides  due  to  development  on  the  steep  hillside. 

7.  The  project  would  have  no  effect  on  landmarks  or  historic  buildings. 
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Report  on  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997  -  1998 


CITY  PLANNING  COMMISSION 


Case  No.  97.11 8M 

Amendment  of  Map  4,  the  "Citywide 
Recreation  and  Open  Space  Plan"  of  the 
Recreation  and  Open  Space  Element  of  the 
General  Plan 

Resolution  No. 
Page  4 


8.       The  project  would  have  no  adverse  effect  on  parks  and  open  space  or  their 
access  to  sunlight  and  vistas.  By  allowing  for  acquisition  and  development  of 
additional  public  open  space,  the  project  would  have  a  beneficial  effect  on  the 
City's  Parks  and  public  open  space;  and 

WHEREAS,  Persuant  to  Planning  Code  Section  340,  on  March  20, 1997,  the  Planning 
Commission  adopted  CPC  Resolution  No.  14333,  initiating  an  amendment  to  the  Recreation 
and  Open  Space  Element  of  the  General  Plan,  under  Case  97.1 18M;  and 

WHEREAS,  Pursuant  to  Charter  Sections  4.105  and  16.107,  notice  was  duly  given  of  a 
public  hearing  by  the  City  Planning  Commission  to  consider  adoption  of  an  amendment  to  the 
Recreation  and  Open  Space  Element  of  the  General  Plan,  which  hearing  was  held  on  May  1 , 
1997;  and 

WHEREAS,  On  May  1, 1997,  the  Planning  Commission  held  a  public  hearing  and 
considered  testimony  related  to  the  proposed  amendment;  and 

WHEREAS,  The  Commission  deems  the  proposed  amendment  to  be  appropriate  and 
desires  to  adopt  it  as  part  of  the  Recreation  and  Open  Space  Element  of  the  General  Plan; 

NOW  THEREFORE  BE  IT  RESOLVED,  That  the  City  Planning  Commission,  before 
acting  on  the  proposed  General  Plan  amendment,  does  hereby  certify  that  it  has  reviewed, 
considered,  and  approved  the  information  contained  in  the  Certificate  of  Determination  of 
Exemption/  Exclusion  from  Environmental  Review,  under  the  General  Rule  Exclusion  (State 
Guidelines  Section  15061  (b)(3)); 

AND  BE  IT  FURTHER  RESOLVED,  That  the  City  Planning  Commission  hereby 
ADOPTS  an  amendment  to  the  Recreation  and  Open  Space  Element  of  the  General  Plan, 
adding  the  two  sites  shown  in  Exhibit  A  to  the  category  "Proposed  Public  Open  Space,  Acquire 
for  or  Convert  to  Public  Open  Space"  in  Map  4,  the  "Citywide  Recreation  and  Open  Space  Plan;" 
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Report  on  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997  -  1998 


CITY  PLANNING  COMMISSION 


Case  No.  97.11 8M 

Amendment  of  Map  4,  the  "Citywide 
Recreation  and  Open  Space  Plan"  of  the 
Recreation  and  Open  Space  Element  of  the 
General  Plan 


Resolution  No. 
Page  5 


AND  BE  IT  FURTHER  RESOLVED,  That  the  Secretary  of  the  Commission  shall  record 
the  action  taken  in  this  Resolution  on  the  adopted  amendment  and  shall  certify  a  copy  thereof  to 
the  Mayor  and  the  Board  of  Supervisors  in  accordance  with  the  Charter. 


97118m.res 
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Report  on  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997-  1 998 


Case  No.  97.1 18M 

Proposed  Amendment  of  Map  4  of  the  Recreation  and  Open  Space  Element 
of  the  General  Plan 


Proposal  to  designate  site  as  a.     Edgehill  Mountain  Open 

"Proposed  Public  Open  Space"  Space  Extension 


Existing  Rec.  Park 
Department  Park  /  facility 


AB  2923,  lot  67;  AB  2934, 
lots  10, 11,12, 13,  21 


G:\Mapinfo\Mplan\Cparkmap\Layout4 
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Report  on  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997  -  1998 


■ 

San  Francisco  Planning  Department  exhibit  a 

Case  No.  97.1 18M 

Proposed  Amendment  of  Map  4  of  the  Recreation  and  Open  Space  Element 
of  the  General  Plan 


Existing  Park  or  Public 
Open  Space 


Vicinity  of  site  proposed  to  be 
added  to  Map  4,  the  "Citywide 
Recreation  and  Open  Space  Plan" 
to  the  category  "Proposed  Public 
Open  Space,  Acquire  for  or  Convert 
to  Public  Open  Space." 

a.  Edgehill  Mountain  Open  Space  Extension 


b.  Esprit  Park 


G:\MPIan\971 18M.tab\layout  3 
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Report  on  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997  -  7995 


Case  No.  97.1 18M 

Proposed  Amendment  of  Map  4  of  the  Recreation  and  Open  Space  Element 
of  the  General  Plan 


Proposal  to  designate  site  as 
"Proposed  Public  Open  Space' 


Existing  Rec.  Park 
Department  Park  /  facility 


b.  Esprit  Park 
AB  4061,  lot  2 


G:\Mapinfo\Mplan\Cparkmap\Layout4 
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Report  on  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997  -  1998 


Case  No.  97.1 19R 

San  Francisco  Park  and  Open 
Space  Program,  Fiscal  Year  1997- 
1998 


SAN  FRANCISCO 
CITY  PLANNING  COMMISSION 
RESOLUTION  NO.  14364 


WHEREAS,  The  electorate  of  San  Francisco  in  November  1988  revised  Charter  Section 
6.413  [subsequently  renumbered  as  Charter  Section  16.107]  establishing  the  San  Francisco 
Park  and  Open  Space  Fund  to  be  supported  by  an  annual  Ad  Valorem  tax  of  two  and  one-half 
cents  ($0,025)  for  each  one  hundred  dollars  ($100)  assessed  valuation,  for  a  15-year  period; 
and 

WHEREAS,  Charter  Section  16.1 07  specifies  that  the  General  Manager  of  the 
Recreation  and  Park  Department  shall  annually  present  a  report  on  the  disposition  of  the  Fund 
for  approval  by  a  majority  of  each  of  the  Recreation  and  Park  Commission  and  the  City  Planning 
Commission  meeting  jointly;  and 

WHEREAS,  In  formulating  the  1997-1998  program,  the  eighth  year  of  the  program,  the 
Acting  General  Manager  of  the  Recreation  and  Park  Department  closely  considered  the 
recommendations  of  the  Panx  and  Open  Space  Citizen's  Advisory  Committee,  which  were 
developed  after  several  months  of  diligent  work  that  involved  community  discussions,  field 
investigations,  and  public  hearings;  and 

WHEREAS,  Charter  Section  16.107  requires  that  the  program  be  consistent  with  the 
Recreation  and  Open  Space  Element  of  the  General  Plan  and  in  accordance  with  the 
Recreation  and  Open  Space  Programs  document;  and 

WHEREAS,  The  Recreation  and  Open  Space  Element  of  the  Master  Plan  was  amended 
by  CPC  Resolution  No.  13149  on  August  15, 1991  to  add  Policy  13,  which  states:  'Preserve 
and  protect  significant  Natural  Areas,"  and  includes  criteria  to  determine  whether  a  site 
constitutes  a  Significant  Natural  Resource  Area  worthy  of  protection;  and 

97119R.Res 
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Report  on  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997  -  1998 


CITY  PLANNING  COMMISSION  Case  No.  97.119R 

San  Francisco  Park  and  Open 
Space  Program,  Fiscal  Year 
1997-1998 

Resolution  No.    1 4364 
Page  2 

WHEREAS,  The  Recreation  and  Open  Space  Element  of  the  Master  Plan  was  amended 
by  CPC  Resolution  No.  14103  on  April  26, 1996,  amending  Map  9,  the  "Neighborhood 
Recreation  and  Open  Space  Improvement  Priority  Plan,"  designating  portions  of  Visitacion 
Valley  and  the  Excelsior  neighborhoods  around  McLaren  Park  as  a  "High  Need  area,  due  to 
changes  in  socioeconomic  and  demographic  conditions,  including  a  high  percentage  of  persons 
with  low  household  income,  a  high  percentage  of  children  under  5,  a  high  percentage  of 
children  6-13,  a  high  percentage  of  senior  citizens  [age  65  and  above],  and  a  high  percentage 
of  youth  14-20  [not  earlier  considered  in  the  Element];  and 

WHEREAS,  the  San  Francisco  Park  and  Open  Space  Program  was  determined  by  the 
San  Francisco  Department  of  City  Planning  (hereinafter  "Department")  to  be  categorically 
exempt  from  Environmental  Review  under  a  variety  of  State  Environmental  Review  Guidelines, 
and  under  a  General  Rule  Exclusion  (State  Guidelines,  Section  15061(b)(3)),  pursuant  to  the 
California  Environmental  Quality  Act  (CEQA),  and  the  Commission  has  reviewed  and  concurs 
with  said  determination;  and 

WHEREAS,  The  Program  is  found  to  be  consistent  with  the  Eight  Priority  Policies  of 
Section  101.1  of  the  Planning  Code,  in  that: 

1 .  The  project  would  have  no  adverse  effect  on  neighborhood  serving  retail  uses  or 
opportunities  for  employment  in  or  ownership  of  such  businesses. 

2.  The  project  would  have  no  adverse  effect  on  the  City's  housing  stock  or  on 
neighborhood  character. 

3.  The  project  would  have  no  adverse  effect  on  the  City's  supply  of  affordable 
housing. 

4.  The  project  would  not  result  in  commuter  traffic  impeding  Muni  transit  service  or 
overburdening  the  streets  or  neighborhood  parking. 

5.  The  project  would  not  adversely  affect  the  industrial  or  service  sectors  or  future 
opportunities  for  resident  employment  or  ownership  in  these  sectors. 
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Report  on  the  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997  -  1998 


CITY  PLANNING  COMMISSION  Case  No.  97.1 1 9R 

San  Francisco  Park  and  Open 
Space  Program,  Fiscal  Year 
1997-1998 

Resolution  No.  14364 
Page  3 


6.  The  project  would  not  adversely  affect  achieving  the  greatest  possible 
preparedness  against  injury  and  loss  of  life  in  an  earthquake. 

7.  The  project  would  have  no  effect  on  landmarks  or  historic  buildings. 

8.  The  project  would  have  no  adverse  effect  on  parks  and  open  space  or  their 
access  to  sunlight  and  vistas.  By  acquiring  and  developing  additional  public  open 
space,  renovating  existing  recreation  and  park  facilities,  and  maintaining  the 
City's  parks  and  public  open  space,  the  Program  would  have  a  beneficial  effect 
on  the  City's  Parks  and  public  open  space;  and 

WHEREAS,  The  Acting  General  Manager  of  the  Recreation  and  Park  Department  on 
May  1, 1997,  presented  to  the  two  Commissions,  meeting  jointly,  the  program  entitled  "General 
Manager's  Report,  Park  and  Open  Space  Fund,  Fiscal  Year  1997-1998,"  at  which  time  the 
Commission  heard  public  testimony  concerning  the  Program;  and 

WHEREAS,  The  Acquisition  and  Development  section  of  the  Program  proposes  funding 
for  acquisition  and  development  of  a  number  of  sites;  and 

WHEREAS,  On  May  1, 1997,  Prior  to  considering  this  action,  the  Planning 
Commission  also  considered  Case  No.  97.1 18M,  a  proposed  Amendment  of  the  Recreation  and 
Open  Space  Element,  to  add  the  following  two  sites  to  Map  4,  the  "Citywide  Recreation  and 
Open  Space  Plan"  under  the  category  "Proposed  Public  Open  Space,  Acquire  for  or  Convert  to 
Public  Open  Space": 

a.  Edgehill  Mountain  Open  Space  Extension, 
A.B.  2923,  lot  67;  AB  2934,  lots  10-13,  21 

b.  Esprit  Park,  AB  4061 ,  lot  2  ;  and 
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CITY  PLANNING  COMMISSION  Case  No.  97.1 19R 

San  Francisco  Park  and  Open 
Space  Program,  Fiscal  Year 
1997-1998 

Resolution  No.  14364 
Page  4 

WHEREAS,  Prior  to  approving  the  Program  contained  in  the  "General  Manager's 
Report,  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997-1998",  it  is  presumed 
that  the  proposed  General  Plan  Amendment  contained  in  Case  97.1 18M  will  be  adopted  by  the 
Planning  Commission  and  supported  by  the  Board  of  Supervisors; 

THEREFORE  BE  IT  RESOLVED,  That  the  Planning  Commission  does  hereby  find  the 
program  contained  in  the  "General  Manager's  Report  San  Francisco  Park  and  Open  Space 
Program,  Fiscal  Year  1997-1998",  to  be  in  conformity  with  the  Recreation  and  Open  Space 
Element  of  the  General  Plan,  and  in  accord  with  the  Recreation  and  Open  Space  Programs 
document, 

AND  BE  IT  FURTHER  RESOLVED,  That  the  City  Planning  Commission  does  hereby 
approve  the  Program,  and  adopt  the  budget  for  the  Program,  as  recorded  in  the  "General 
Manager's  Report,  San  Francisco  Park  and  Open  Space  Program,  Fiscal  Year  1997-1998"; 

AND  BE  IT  FURTHER  RESOLVED,  That  if  the  Recreation  and  Park  Department 
determines  to  proceed  with  acquisition  of  a  park  site  in  the  North  Mission  neighborhood,  or  one 
or  more  of  the  "Reis  Tract"  properties  in  the  Excelsior  District,  which  is  designated  as  a  "High 
Need  Area",  that  the  Recreation  and  Park  Department  is  hereby  requested  to  submit  specific 
locations  and  boundaries  of  the  proposed  acquisition  site[s]  to  the  City  Planning  Commission,  at 
the  time  acquisition  is  proposed,  at  which  time  the  City  Planning  Commission  will  consider 
amendment  ot  Map  4,  the  "Citywide  Recreation  and  Open  Space  Plan"  of  the  Recreation  and 
Open  Space  Element  of  the  General  Plan. 
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RECREATION  AND  PARK  COMMISSION  San  Francisco  Park  and  Open  Space 

Program,  Fiscal  Year  1997-1998 

Resolution  No.  9705-052  ,  Adopting  the 
General  Manager's  Report  on  the  1997- 
1998  Park  and  Open  Space  Program 


WHEREAS,  The  electorate  of  San  Francisco  in  November,  1988,  approved  a  new  Charter 
Section  16.107  (formerly  Section  6.413)  establishing  the  Park  and  Open  Space  Fund  for  a  15- 
year  period;  and 

WHEREAS,  Charter  Section  16.107  requires  that  the  Park  and  Open  Space  Citizens'  Advisory 
Committee  recommend,  and  the  Recreation  and  Park  Commission  annually  adopt,  a  Five  Year 
Plan  for  Acquisition  and  Development,  Renovation  and  Maintenance,  to  be  updated  annually; 
and 

WHEREAS,  The  Recreation  and  Park  Commission  on  March  20,  1997  adopted  Resolution  No. 
9703-024  approved  the  Five  Year  Plan  for  Acquisition  and  Development,  Renovation  and 
Maintenance,  Fiscal  Year  1997-1998,  and 

WHEREAS,  Charter  Section  16.107  also  requires  that  the  General  Manager  of  the  Recreation 
and  Park  Department  shall  annually  present  a  report  on  the  disposition  of  the  Fund  for  approval 
by  a  majority  of  each  of  the  Recreation  and  Park  Commission  and  the  City  Planning 
Commission,  meeting  jointly;  and 

WHEREAS,  In  formulating  the  proposed  program,  the  General  Manager  of  the  Recreation  and 
Park  Department  closely  considered  the  recommendations  of  the  Park  and  Open  Space 
Citizens'  Advisory  Committee  which  were  made  after  months  of  diligent  work  that  involved 
community  discussions,  field  investigations  and  public  hearings;  and 

WHEREAS,  Charter  Section  16.107  requires  that  the  program  be  consistent  with  the 
Recreation  and  Open  Space  Element  of  the  Comprehensive  Plan  (Master  Plan)  and  in 
accordance  with  the  Recreation  and  Open  Space  Programs  document  as  determined  by  the 
City  Planning  Commission;  and 
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WHEREAS,  The  Office  of  Environmental  Review  of  the  City  Planning  Department  has  found  the 
submitted  program  to  be  categorically  exempt  from  environmental  review  and  has  approved  the 
proposed  program;  and 

WHEREAS,  The  General  Manager  of  the  Recreation  and  Park  Department  on  May  1,  1997, 
presented  to  the  two  Commissions,  meeting  jointly,  a  program  entitled,  "General  Manager's 
Report  on  the  1997-1998  Park  and  Open  Space  Program;  and 

WHEREAS,  Upon  completion  of  the  public  hearing  and  discussion  by  the  Commissions,  it  was 
agreed  to  adopt  all  of  the  recommendations  found  in  the  General  Manager's  Report,  including 
the  Letter  of  Transmittal,  now,  therefore  be  it 

RESOLVED,  That  the  Recreation  and  Park  Commission  does  hereby  approve  the  program, 
contained  in  the  "General  Manager's  Report  on  the  1997-1998  Park  and  Open  Space  Program 
dated  May  1,  1997. 
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